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PERSONALS. 


Mr, Edw. C. Lindner, sentient tor, died at Hamilton, Ont., 


Oct. 14. 


Mr. C. F. Abernethy has been elected City Engineer of 


Circleville, O. 

Mr. Otto G. Bleedorn has been elected City Engineer of 
Janesville, Wis. 

Mr. Karl Capple, retired contractor, of Homestead, Pa., 
died Oct. 15, aged 58. 

Mr. John T. Linn, Manager of the McKeesport (Pa.) 
Coal Co., died Oct. 14. 

Mr. W. H. Parsons, Water Commissioner, of Forest- 
ville, N. Y., has resigned. 

Mr. C. B. Beasom, Master Mechanic of the New Orleans 
& Western R. R., has resigned. 

Mr. William P, Moore, at one time Water Commissioner 
of Kansas City, Mo., died there Oct. 15. 

Mr. H. C. Adams, Jr., has been appointed Secretary of 
the Phillips Insulated Wire Co., of Pawtucket, R. I. 

Mr. William Death, contractor, of Paterson, N. J., was 
killed in a runaway accident while driving, Oct. 14. 


Mr. C. Sidney Shepherd has been appointed Receiver 
for the Lake Ontario & Electric Street R. R., of Syra- 
cuse, N. Y. 

Mr. F. W. Fratt has been appointed General Manager 
ot the Texas Midland R. R., with headquarters at Ter- 
rell, Texas. 

Mr. S. T. Everett has been elected Vice-President of the 
Cleveland Terminal & Valley R. R., with headquarters at 
Cleveland, O. 

Mr. Joseph S. Pollock, of Cleveland, O., has been ap- 
pointed Superintendent of the Sheridan (Pa.) furnaces of 
the Sheridan Furnace Co. 

Mr. W. Hale, Superintendent of the Montana Division 
of the Great Northern Ry. Line, with headquarters at 
Havre, Mant., has resigned. 

Mr. L. W. Rundlett, City Engineer of St. Paul, Minn., 
has been engaged as Consulting Engineer for the new 
water-works svstem of Duluth. 

Mr. W. C. Pond, Secretary and Treasurer of the Hyde 
Park Gas Co., of Chicago, Ill., has been elected Vice- 
President and General Manager. 

Mr. Christopher L. Williams has been appointed Act- 
ing Commissioner of Public Works of Evanston, Ill., to 
succeed Mr. Mark Wymcnd, resigned. 


Mr. W. S. Henning, Supervisor of Bridges and Build- 
ings, of the New Orleans & Western R. R., with head- 
quarters at New Orleans, La., has resigned. 


Mr. J. P. Rogers has’ been appointed Assistant Super- 
intendent of the Kalispell Division, of the Great Northern 
Ry. Line, with headquarters at Kalispell, Mont. 


Mr. William Duncan, formerly Second Vice-President of 
the Baltimore & Ohio Southwestern Ry., has been elected 
President of the St. Louis Cotton Compress Co., St. 
Louis, Mo. 


Mr. J. A. L. Waddell, consulting bridge engineer, of 
Kansas City, Mo., is at present delivering a course of 
leccures on “Bridge Designing,’’ at McGill University, 
Montreal, Can, 


Mr. J. W. Kendrick, Vice-President of the Lake Su- 
Perior Terminal & Transfer Ry., has been elected Presi- 
dent, to succeed Mr. W. F. Fitch, with headquarters at 
Marquette, Mich, 


Mr. Walter C. Swindell, contractor, of Pittsburg, Pa., 
died Oct. 16. His death was due to blood poisoning re- 
sulting from washing blue prints when he had a small 
cut in his thumb. 


Mr. George B. Post, architect, of New York city, has 
been elected President of the American Institute of 
Architects, and Mr. Alfred Stone, of Providence, R. L., 
has been elected Secretary. 


Mr. C. D. Boyd, Vice-President and General Superin- 
tendent of the San Diego, Pacific Beach & La Joua Ry., 
with headquarters at San Diego, Cal., has resigned, and 
the office has been abolished. 


Mr. Peter Ward, for many years Superintendent of the 
Willimantic (Conn.) gas Iight works, died Oct. 16, aged 
61. He was in charge of the gas plant of the New York, 
New Haven & Hartford R. R., in New Haven, at the time 

f his death. 
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Mr. Thos. H. Wickes, Second Vice-President of the 
Pullman's Palace Car Co., with headquarters in Chicago, 
Il., has been elected First Vice-President to succeed 
Gen. Horace Porter, resigned. 

Mr. William Hainsworth, formerly President of the 
Hainsworth Steel Co., of Pittsburg, Pa., died at West 
Seattle, Wash., Oct. 12. He was the proprietor of iron 
and steel works at West Seattle. 

Mr. J. J. Thomas, Jr., Master Mechanic of the Bir- 
Mingham & Atlantic R. R., with headquarters at Talla- 
dega, Ala., has been appointed to a similar position on 
the Mobile & Birmingham R. R. 

Mr. John Fogarty, contractor, of West Superior, Wis., 
was killed Oct. 15, by a train, while superintending some 
work for which he had the contract on the Chicago & 
Northwestern Ry., near Baraboo, Wis. 

Mr. Frank Julian, formerly connected with the testing 
department of the Illinois Steel Co., Chicago, Ill., has been 
appointed Chief Chemist of the Great Northern Ry. line, 
to succeed Mr. P. H. Conradson, resigned. 

Mr. W. C. Farrington, General Manager of the Eastern 
Ry. of Minnesota, with headquarters at Duluth, Minn., 
has beer. elected Vice-President of the Lake Superior Ter- 
minal & Trancfer Ry., to succeed Mr. J. W. Kendrick. 

Mr. D. F. Maroney, Superintendent of Car Service, of 
the Baltimore & Ohio R. R., with headquarters in Balti- 
more, has been promoted to be Superintendent of Trans- 
portation with headquarters at Camden Station, to suc- 
ceed Mr. T. Fitzgerald. 


Mr. D. H. Louderback, President of the Tri-City Ry. 
Co., of Davenport, Ia., has resigned. Mr. E. E. Cook, of 
Davenport, Ia., has been appointed to succeed him. The 
company operates 30 miles of street railway in Daven- 
rert, Rock Island and Moline. 

Mr. Lefferts L. Buck, Chief Engineer of the New East 
River Bridge, has been appointed as a member of the 
board of experts which will report on the feasibility and 
practicability of the surface railway cars and the elevated 
railway cars, or either of them, crossing the New York 
and Brooklyn Bridge. 

Mr. E. S. Whitney, civil engineer, of Allentown, Pa. 
formerly on the engineer corps of the Pennsylvania 
R. R. and the Philadelphia & Reading R. R., has been 
appointed Inspector to represent the latter road during 
the construction of the Pennsylvania Ave. subway and 
tunnel in Philadelphia. 

Hon, James Shearer, died at Bay City, Mich., Oct. 14. 
He was born in Albany, N. Y., and moving to Detroit, be- 
came a member of the original Board of Sewer Commis- 
sioners of that city. He removed to Bay City in 1865 and 
was instrumental in organizing and building the water 
works there, besides being a member of the State Capitol 
Commission, 

Mr. O. W. Beckwith, Chief Train Dispatcher of the 
Chicago Division of the Cleveland, Cincinnati, Chicago & 
St. Louis Ry., with headquarters at Kankakee, Ill., has 
been appointed Trainmaster of the Cincinnati Division, 
with office at Springfield, O., to succeed Mr. Thos. J. 
English, whose promotion to Division Superintendent was 
announced in our issue of Oct. 8 


The board to select the site for a harbor on the Pacific 
coast, for which $2,900,000 was appropriated by the last 
Congress, has been appointed by President Cleveland, and 
consists of Rear Admiral John G. Walker, U. 8S. Navy; 
Asst. Engr. Augustine F. Rogers, U. S. Coast and Geo- 
detic Survey, and Messrs. William H. Burr and George 8. 
Morison, of New York, and Ricard P. Morgan, of Illinois. 


Mr. Lewis Kingman, Chief Engineer of the Mexican 
Central Ry., with headquarters in the City of Mexico, has 
been chosen as an expert to appraise the value of the 
Atlantic & Pacific Ry., from Isleta Junction, N. Mex., to 
The Needles, Cal. We have this on the authority of ‘‘The 
Two Republics’’ of the City of Mexico of the date of 
Oct. 16, and the same corrects our statement concerning 
Mr. Kingman, which appeared in our issue of the 15th 
instant. 


Mr. J. M. Wallis, Superintendent of Motive Power of 
the Pennsylvania R. R., at Altoona, Pa., has been ap- 
pointed General Superintendent of the Philade:phia & 
Erie and Northern Central Divisions, to succeed the late 
Mr. Robert Neilson, whose death was announced in cou: 
issue of Oct. 15. Mr. Wallis is also at present Acting 
General Superintendent of the Main Division, during the 
absence of Mr. F. L. Sheppard, as we noted in our issue 
of May 21 last. 

Mr. Robert E. O'Brien, civil engineer and railway 
expert, died in New York city, Oct. 18, aged 63. He 
was born in Philadelphia, Pa., and entered the service of 
the Pennsylvania R. R. in 1849. He held the office at 
one time of Chief Engineer of the Atlantic & Great 
Western Ry., and was also General Superintendent of the 
same. In 1881 he became Assistant Manager of the Oregon 
Ry. & Navigation Co. and then successively Manager of 
the Northern Pacific Terminal Co. and Chief Engineer of 
the Oregon & Trans-continental Co. 


Mr. Bertrand T. Wheeler, civil engineer, of Dorchester, 
Mass., has been appointed a member of the Metropolitan 
Sewerage Commission, of Boston, Mass., to succeed Mr. 
Alfred F. Noyes, whose death occurred on Oct. 12, a; 
noted in our issue of the 15th inst. Mr. Wheeler is a 
graduate of Dartmouth College, Hanover, N. H., in the 
class of 1884, and was a Resident Engineer on the Old 
Colony R. R. from 1885 until its lease to the New York, 
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New Haven & Hartford R. R. In 1805 he was appointed 
Superintendent of Streets of Boston, and held the office 
for a year. 


Mr. J. G. Pinkerton, Master of Transportation of the 
Kansas Citv, Memphis & Birmingham R. R., was killed 
at Sulligent, Ala., Oct. 20, while attempting to board a 
train. He had just given the signal to move ahead and 
his foot slinping, fell beneath the train. He was born 
at Lancaster, Pa., April 6. 1850. and entered the railway 
service in 1873, with the Northern Pacific Ry. and became 
Train Dispatcher on this road, and afterwards on the 
Missouri, Kansas & Texas Ry., Denver & Rio Grande R. 
R., Kansas City, Fort Scott & Memphis R. R. and others. 
He had been Master of Transportation of the Kansas 
City, Memphis & Birmingham R. R. for ten years 


Mr. John H. Drake, President of the Drake & Stratton 
Co., contractors, of New York, Philadelphia and Pitts 
burg. died Oct. 20, in Philadelphia. He was born neat 
Moaticello, N. Y., in 1840, and with Mr. Stratton entered 
the employ of the Watson Mfg. Co., of Paterson, N. J., as 
a young man. In course of time he became Manager of 
the company and his future partner was the Superin- 
tendent. The two started the contracting firm of Drake 
& Stratton in 1870. In 1891 the Drake & Stratton Co., 
Ltd., was formed with Mr. Drake, President, and Mr 
Stratton, General Manager. It built the foundation of the 
Statue of Liberty in New York Harbor, rebuilt the Johns- 
town (Pa.) bridge after the great flood, and constructed 
several bridges in the vicinity of New York. At present 
it is engaged on work for the Baltimore & Ohio, Penn- 
sylvania and Erie railways Mr. Drake was in charge 
of the Philadelphia branch of the company and his home 
was in Middletown, N. Y. 


Mr. James Henry Greathead, M. Inst. C. E.. and well 
known to engineers for his system of tunnel construction, 
died at Streatham, England, on Oct. 22. He is said to have 
been born about ™) years ago, and to have commenced his 
professional career as a mechanical draftsman in the em 
ploy of Isambard Kingdom Brunel. But as Brunel died in 


1850, he must have been very young at the time, if his 
age is correctly stated. After some years spent in Eng- 
land, he followed the practice of his profession in India 
and Australia for about ten years and then returned home 
and adopted tunnel construc tion as a spec ialty rhe work 
which first gave him prominence was the building of the 
tunnel under the River Thames, for the City & South 
London Electric Ry., completed in November, 18t) rhe 
so-called Greathead system, so successfully applied in tits 
work, was one of detai s rather than of general methods. He 
built his tunnel in an iron cylinder, built up of segments, 
protected in front during the excavation by a shield; ana 
he used compressed air in passing through water-bearing 
material and injected grout between the outer skin of the 
tunnel and the surrounding material so as to make the 
structure water-tight and assist in preserving the shell. 
Mr. Greathead also constructed the Waterloo & City Ry. 
tunnel and was engineer of the Central London Electric 
Underground Ry., lately commenced. With Sir Benjamin 
Baker, he was one of the consulting engineers of the Hud 
son River Tunnel, under the English mavagement 
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ENGINEERING SOCIETIES. 


COMING TECHNICAL MEETINGS. 
CIVIL ENGINEERS’ SOCIETY OF ST. PAUL. 

Nov. 2. Secy., C. L. Annan, City Engineer's Office. 

ae dee Soc IETY OF Ww ESTERN NEW YORK. 

v . Secy., Carleton Greene, Library B 

COLUMBIAN ENGINEERING SOCIETY. uaa a 
Nov. 3. Secy., re W. Hart, 15th and H Sts., N. W. 
Washington, LD. C ; 
WESTERN SOCIETY ‘OF ENGINEERS. 
Nov. 4. Secy., N. L. Litton, oestatet Block, Chicago. 
ENGINEERS’ GLU B OF ST. LOU 

Nov. 4. ‘Steel Frame Const: mation of High Buildings,’’ 

by Julius Baier. Secy., Wm. J. Bryan, Turner Bldg. 
AMERICAN SOCIETY OF CIVIL ENGINEERS. 

Nov. 4. Secy., C. W. Hunt, 127 E. 23d St., New York. 

be ae pa agg OF CIVIL ENGINEERS. 

Nov. 5. Secy., McLeod, Montrea!, Can. 

TECHNICAL SOCIETY OF THE PAC IFIC COAST. 

Nov. ‘6. Secy., O. Von Geldern, 819 Market St., San 
Francisco, Cal. 

CHICAGO BLECTRIC AL ASSOCIATION. 

Nov. 6. “The Metric System in Electrical Industries,’ 
Blas F. S. Hickok. Secy., J. R. Cravath, 810 Old Colony 

ENGINEERS’ CLUB OF PHILADELPHIA, 

Nov. 7. “The Queen Lane Division of the Philadelphia 
Water Supply System,’’ by Allen J. Fuller. Secy., L. 
¥. Rondinella, 1122 Girard St. 

ENGINEERS’ CLUB OF KANSAS CITY. 

Nov. 9. Secy., F. W. Tuttle, Baird Bldg. 
DENVER SOCIETY OF CIVIL ENGINEERS. 

Nov. 10. Secy., Walter Pearl, 36 Jacobson Bldg. 
NORTHWEST RAILWAY CLUB. 

Nov. 10. Secy., T. A. Foque, Soo Line, Minneapolis. 
NORTHWESTERN SOCIETY OF ENGINEERS. 

Nov. 10. Secy., D. W. MeMorris, 635 Burke Block, Se- 
attle, Wash. 

RAILWAY SIGNALLING CLUB. 
Nov. 10. Secy., Geo. M. Bashford, The Rookery Bidg., 


Chi i 
ENGINEERS’ SOC. OF WESTERN PENNSYLVANIA. 
Noy. 10. Secy., Daniel Carhart, 410 Penn Ave., Pitts- 


burg. 
CIVIL ‘ENGINEERS’ CLUB OF CLEVELAND. 
~— 98 “Structural Steel for Ships,"’ by J. R. Oldham. 
F. A. Colburn, Case Library Bldg. 
WISCONSIN POLYTECHNIC SOCTETY. 
Nov. 10. Secy., W. K. Means, Loan and Trust Bidg., 
Milwaukee, Wis. 
NEW ENGLAND RAILROAD CLUB. 
Nov. 11. Secy., Edw. L. Jones, P. 0. box 1158, Boston. 
ENGINEERS’ AND ARCHITECTS’ CLUS OF LOUIS- 


VILLE. , 
Nov. 12. Secy., James K. Zollinger, Norton Bidg., Louis- 
ville, Ky. 
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<asvesstspsiseicensbis nessssnnrspsseunnypesnencetnsinoupsesitesiiaeninstiageantinini inne Iielieacti 
Nov. 10.Water-works, Milford, 11) 


ENGINEERING ASSOCIATION OF THE SOUTH. 

Nov. 12. Secy., L. P. Brown, Nashville, Tenn. 
CENTRAL RAILWAY CLUB, 

Nov. 13. Secy., H. D. Vought, Buffalo ‘“‘Courier,’’ Buf- 

falo. N. Y. 

MONTANA SOCIETY OF ENGINEERS. 

Nov. 14. Secy., Forrest J. Smith, Denver Block, Helena. 
INDIANAPOLIS ENGINEERING CLUB. 

Nov. 14. Secy., C. C. Brown, Indianapolis, Ind. 
SNGINEERS’ CLUB OF MINNEAPOLIS. 

Nov. 16. Secy., Elbert Nexsen, 1620 S. E. 4th St., Minne- 


apolis, Minn. 
WESTERN RAILWAY CLUB. 
Nov. 17. Secy., W. D. Crossman, The Rookery, Chicago. 
ENGINEERS’ AND ARCHITECTS’ ASSOCIATION OF 
SOUTHERN CALIFORNIA. 
Nov. 18. Secy., F. Van Vieck, Los Angeles. 
ASSOCIATION OF ENGINEERS OF VIRGINIA. 
Novy. 18. Secy., J. A. Pilcher, Roanoke, Va. 
BOSTON SOCIETY OF CIVIL ENGINEERS. 
Nov. 18. Secy., S. E. Tinkham, City Hall. 
AMERICAN INSTITUTE OF ELECTRICAL 
NEERS, 
Nov. 18. Secy., R. W. 
York citv. 
WESTERN FOUNDRYMEN’S ASSOCIATION. 
Nov. 18. Secy., A. Sorge, Marquette Bldg., Chicago. _ 
SOUTHERN AND SOUTHWESTERN RAILWAY CLUB. 
Nov. 19. Kimball House, Atlanta, Ga. Secy., F. A. 
Charpiot, Macon, Ga. 
ENGINEERS’ CLUB OF CINCINNATI. 
Nov. 19. Seecys J. F. Wilson, P O. box 333. 
NEW YORK RAILROAD CLUB. 
Nov. 19. ‘‘Compressed Air Motors in Railway Service. 
Secy., W. W. Wheatley, 168 Montague St., Brooklyn 
N. Y. 
TACOMA SOCIETY ENGINEERS 
ARCHITECTS. 
Nov. 20. Secy., 201 Washington Bldg., Tacoma, Wash. 
ENGINEERS’ CLUB OF COLUMBUS. 
Nov. 21. Secy., M. S. Hopkins, 14% N. High S8t., Co- 
lumbus 0, 
AMERICAN SOCIETY OF MECHANICAL ENGINEERS. 
Dec. 1, 2, 3, 4. Meeting to be held at the Society House, 
New York city. Secy., F. R. Hutton, 12 W. 31st St., 
New York city. 
NORTHWESTERN TRACK AND BRIDGE ASSOC. 
Dec. 11. Secy., D. W. Meeker, St. Paul, Minn. 
AMERICAN SOCIETY OF IRRIGATION ENGINEERS. 
Dec. 11 and 12. Annual meeting to be held in Denver, 
Colo. Secy., John S. Titcomb, Room 36, Jacobson 
Bidg., Denver, Colo. 
NATIONAL IRRIGATION CONGRESS. 
Dec. 15, 16 and 17. Annual meeting to be held in Phoe- 
nix, Ariz. Secy., C. M. Heintz, Los Angeles, Cal. 


AMERICAN SOCIETY OF CIVIL ENGINEERS.—At the 
meeting on *Oct. 21, the President, Mr. T. C. Clarke, in 
the chair, there was a very large attendance of members 
and visitors to listen to the discussion of a paper on ‘‘Sus- 
pension Bridges,’’ by Mr. Geo. S. Morison. A brief ab- 
stract of the paper was first presented by Mr. Morison, 
explaining his design for a bridge of 3,080 ft. span, having 
steel towers and a continuous stiffening truss extending 
beyond the towers. There are four cables, cradled (or not 
arranged in vertical planes), and attached to the tops of 
the towers, instead of being continuous; separate backstay 
eables extend from the towers to the anchorages. The ca- 
bles are to be built up of twisted wire ropes. 

Mr. Theodore Cooper did not approve of the use of 
twisted wire ropes, nor did he think clamps sufficient for 
the attachment of the suspenders, as it would be difficult 
to prevent them from slipping, unless secured so tightly 
as to possibly injure the cable. He presented a proposed 
plan for connecting the clamps by wires or cables attached 
to trunnions on the clamps. Mr. Spilisbury, who had 
made a number of test ropes of the style advocated by 
Mr. Morison, described a compound socket for the cable 
connections at the tower saddles, the purpose of which was 
to utilize the greatest possible percentage of the strength 
of the cable beyond the socket. Each layer of wires is 
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in some instances short circuited the third rail, touch- 
ing it with the pilot, and tied up traffic until the loco- 
motive could be removed from the line. ° 

Mr. H. Ward Leonard, M. Am. Inst. Elec. E., believed 
the cost of installing electricity, with present methods, to 
be greater than steam, but the advantages of electricity 
might lead to its adoption. In pointing out some of these he 
showed that higher speed cannot be reached with steam 
locomotives due to the limiting velocity at which steam 
will pass into the cylinder; while there is practically no 
limit to the speed of electric motors. Electric locomotives 
may be built of any desired horse-power while it does not 
seem probable that the capacity of the present steam loco- 
motive can be much exceeded. Electric locomotives have 
already been built with 230,000 Ibs. on the drivers; the 
heaviest steam locomotives have only 170,000 Ibs. Elec- 
tric locomotives are now running at 60 miles an hour very 
smoothly and without vibration. Mr. Leonard thought 120 
miles an hour possible without fear of injury to equip- 
ment. In order to reduce the cost of installation he pro- 
posed high tension alternating currents, with rotary trans- 
formers and storage batteries carried on the locomotives. 
In this way the cost of transmission would_be greatly re- 
duced. 

It was the general opinion of the members present that 
electricity cannot be advantageously substituted for steam 
except for short distances, light weights and frequent 
service, Among those who took part in the discussion 
were Messrs. Chas. H. Davis and Geo S. Strong. 
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CONSTRUCTION NEWS. 


CONDENSED LIST OF CONTRACTS PENDING 
WITH DATE OF OPENING BIDS. 


Work. 


Bids to be 
opened, 


See Eng. 


Place. News. 


Oct. 29.Cast-iron pipe sewers, Baltimore, Md st. 22 
Oct, 22 
” 


Oct. 29. Brick paving, Cincinnati, 0 ene 

Oct. 29.Stone arch culvert, etc., Kansas City, Mo. .Oct. ‘ 

Oct. 29.Improving canal (28 miles), Aipany, N. Y..Oct. 15 
Advertised, Eng. News, Oct. 15 and 22. 

Oct. 29.Waste weir, etc., at Cartersville, N. Y...Oct. 
Advertised, Eng. News, Oct. 15 and 22. 

Oct. 29.Sand, Philadelphia, Pa. ..........+eeeeee- Oct. 

Oct. 29.U. S. bldg. work, New York, N. Y 

Oct. 29. Rock for jetty, Coos Bay, Ore. 
Advertised, Eng. News, Oct. 8 to 22. 

Oct. 29.Iron and steel bridges, Cleveland, O....... 

Oct. 29.Sewers, Marietta, O. 

Oct. 30.Electric wiring, heater, etc., Boston 

Oct. 30.Steel water pipe (3 m.), Duluth 
Advertised, Eng. News, Oct. 15 

Oct. 30.Steel dome for state house, Boston, 

Oct. 30.Public building work, New York, N. Y... 

Oct. 30.Removing piers (2), New York, N. Y¥ 

Oct. 30.Pipe sewers, Richmond, Ind 

Oct. 30.Laying intake, Evansville, Ind 

Oct. 31.Brick and pipe sewers, Sharpsburg, Pa.... 

Oct. 31. Extension to court house, Lancaster, Pa... 
Advertised, Eng. News, Oct. 1 to 22. 

Oct. 31.Pile bridge approach, Duluth, Minn 

Oct. 31.Sewer bonds, Glenville, .- 

Oct. 31. Filling bridge approaches, Pittsburg, Pa...Oct. : 

Oct. 31. Bridge, Yarmouth, Mass sion ab ance owe 

2.School building, Washington, D. C 

2.Street signs, Indianapolis, Ind............Oct. + 

2.Brick school building, Boston, Mass...... Oct. % 

2.Removal of piers, New York ‘ 

2.Elec., gas and oil lights, Jersey City, N. J.Oct. & 

2.Stone, ete., Memphis, Tenn 

2.Sewers, New York, N. 

2.Macadam and brick pav’g, 

2.Grading, Toledo, he ene 

2.Paving, New York, N. Y : 

2.Paving, Kansas City, Mo Oct. 

2.Chemical fire engine, etc.(2), Glenfield, Pa.Oct. 

2.Dredging plant, Wilmington, N. C 

Advertised, Eng. News, Oct. 8 to 22. 
2.Pipe sewers, Sonora, Cal. 
2.Light-house tower, New Orleans, 


— 
"00GD GO cr 


_ 
o 


Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Noy. 
Nov. 
Nov. 
Nov. 
Nov. 


Nov. 
Nov. 


rtised, Eng. News, Oci, 2 


Adve 
Nov. 10. Residence, Stockton, Cal..._ ~~ 
Nov. 10. Tunnels, etc., for power, Los 4 
Nov. 10.Canal improvements,, Albany, \ 


Nov. 10.Dams, etc., Rock Island, ||] 


Advertised, Eng. News, Oct. 2) 


Advertised, Eng. News, Oct. 15 


Nov. 10.Dredging machinery, Portland | 


Advertised, Eng. News, Oct. 15 


Nov. 11.Hydraulic dredges (2), St. Lou) 


Advertised, Eng. News, Oct. 15 ; 


Nov. 11.Hospital building, Hoboken. n. 
Nov. 11.Iron bridge, Knoxville, Ia... 
Nov. 12.Administration building, Springt 
Nov. 13.Steam heating, Richmond, Ky 


Advertised, Eng. News, Oct. 2 


Nov. 13.Sewer bonds ($35,000), Cleveland 


Nov. 


14.Office building (four stories), jo). 


Nov. 14.Macadam roads, Somerville, N. 
Nov. 14.Pumping engines (6), Chicago, | 


Advertised, Eng. News, Sept. 24 : 


Nov. 14.Grain elevators, ete. (2), Galvesto: 
Nov. 14.Sewage pumping mach’y, Mexico, \| 
Nov. 16.Removing wreck, Norfolk, Va 


Nov. 16.Light station, Portland, Ore... 


Advertised, Eng. News, Oct. 22 


an & 


Noy. 16.Dam and spillway, Ogden, Utah 


Advertised, Eng. News, Oct. 29 to 


Nov. 16.Gun emplacements, Tybee Island. « 


Advertised, Eng. News, Oct. 20 to ° 


Nov. 17.Heating and ventilating, Newburg. ° 
Nov. 17. Light station, Cleveland, oO _ 
Nov. 17.Naval supplies, Mare Island, Cal.. 
Nov. 17.Water bonds, St. Augustine, Fla.. 
Nov. 17. Valves, etc. (66-in.), Brooklyn, N. 
Nov. 18.U. S. building work, St. Paul, Mi: 


Advertised, Eng. News, Oct. 22 and 


Nov. 18.Hospital building, Cherokee, 1a. . 
Nov. 18.School building bonds, Toledo, 0.. 
Nov. 19. Water-works, St. Augustine, Fla. . 


Advertised, Eng. News, Oct. 22 to \ 


Nov. 20.Bridge bonds ($20,000), Cleveland, 0 
Nov. 21.Gun emplacements, Wilmington, N 


Advertised, Eng. News, Oct. 29 to N 


Noy. 23.Gun emplacements and wharf in Va 


Advertised, Eng. News, Oct. 22 to N 


Nov. 24.County jail and residence, Atlanta, Ga 
Nov. 25.Electric or gas lighting, Lancaster, Ps 
Nov. 28.Concrete battery, Sandy Hook, N. | 


Advertised, Eng. News, Oct. 29 to N 


Nov. 28.Gun emplacements, New London, (Co: 


Advertised, Eng. News, Oct. 29 to N: 


Nov. 30.Breakwater extension, Buffalo, N. \ 


Dec. 
Dee, 
Dec. 


Jan. 


Advertised, Eng. News, Oct. 15 to N: 


1.Franchise, gas and el. lights, Benicia. Cx 
9.Hospital building, Los Angeles, (a! 
30.Steel rails (150,000 tons), Sydney, N.S. 


Advertised, Eng. News, Sept. 3 and 0-: 


8.Wooden bridge (220 ft.), Tillamook, Or: 


RAILWAYS. 
East of Chicago. 


BENTON HARBOR & SOUTHEASTERN.—A 
port from Laporte, Ind., says that work has be: 
on the construction of the Benton Harbor & Sout 
R. R., which will be built from Benton Harb: 


to Nap’ 
be ma 


nee, Elkhart county, Ind., where conn: 


e with a line surveyed to be built to Ci: 
thus opening direct communication 
and Milwaukee via Lake Michigan. 


between © 
The projector 


two roads, who are reputed to be eastern capitalist 
pose to run a line of steamers to carry the fr: 


passenger traffic to Milwaukee, 


which will be 


minal point of the water route. 
HAMILTON & DUNDAS.—Leather & Watson, o! 


ton, Ont., are said to have been awarded the contract for 
the material for renewin 
commenced soon. 


this line and work 


New -Ib. rails will be laid 


entire line and steel culverts will take the plac: 

present structures, 

.. YEHIGH & NEW ENGLAND.—The Deckertown 
Independent,’’ says that a spur will be built { 

main line to Deckertown, a distance of a little ove: 


half a mile. 


tention to complete it by Nov. 15. 
PERRY, LIVINGSTONE & WYOMING.—This | 


Was incorporated Oct. 27. 


Standard gage steam road about 12% miles in 


The line has been surveyed and it is ¢! 


It is proposed to const: 


longer than the one outside of it, and is attached to a 
sleeve socket resting against that of the next outer layer. 
Mr. Meyer considered it best to have the cables hanging 
in vertical planes, instead of being cradled, as in the de- 
sign of the Union Bridge Co. for the New York & New 
Jersey bridge; he also preferred a deep stiffening truss, 
with central hinge joint to the continuous shallow truss 
proposed by Mr. Morison. Mr. T. C, Clarke did not ap- 
prove of separating the cables at the towers, but consid- 
ered it preferable to have them continuous between the 
anchorages. He referred to the system of vertically 
braced cables, as designed by Mr. Lindenthal for the 
North River bridge, and also pointed out the advantages 
of cradling the cables in keeping them outside the line 
of the bridge at the towers, so that the bridge could pass 
through the tower without interference with the road- 
way or the tower bracing. For a six-track railway 
bridge, however, he would prefer the cantilever type of 
bridge, with a center span of 1,600 ft. 

AMERICAN INSTITUTE OF ELECTRICAL 
NEERS.—The subject for discussion at 
Oct. 21, was “‘Elettric Traction Under Steam Railway 
Conditicrs.”’ Dr. Chas. E. Emery, M. Am. Inst. Elec. 
E,, read a paper conteining much data to show that the 
cost of irstalling electricity on steam railways is such that 
an increase in receipts of 12%% would be necessary to 
warrant the change. He emphasized the fact that not- 
withstancing popular opinion, electric locomotives do not 
run more smoothly nor with less wear on rails and track 
than steam locomotives. He believed that clectric irac- 
tion for long distance traffic had an advantage over the 
steam loccmotive only in increased convenience and com- 
fort to passengers. 

A report was read from the Nantasket Beach division of 
the New York, New Haven & Hartford Ry. (described in 
Engineering News, Oct. 22). It was incomplete so far as 
drawing any comparison between the cost of steam and 
electric operation. One serious accident and a number of 
minor ones had resulted from workmen and others coming 
in contact with the live third rail. Steam locomotives had 


Nov. 


2.Street bonds ($4,370), Wyoming, 0 
Nov. y 


2.Improving canals, Albany, N. Y 
Advertised, Eng. News, Oct. 22 and 29. 

Nov. 2.Municipal buildings (2), San Francisco, Cal.Oct. 

Nov. 2.Steel bridge (220 ft.), Sacramento, Cal....Oct. 22 

Nov. 2.Wooden bridge (460 ft.), Concord, Cal... .Oct. 

Nov. 2.Sewer blocks, Baltimore, Md 

Nov. 4.Bridge, Pendleton, Ore.. 

Nov. 4.Tunnel, drain, etc., New York 

Nov. 4.Pier work, Brooklyn, N. Y.........-.se0-- 

Nov. 4.Naval supplies, Washington, D. 

Nov. 4.Gas machinery, etc., Philadelphia, Pa... 

Nov. 4.Sewers, Caeee. es se 

Nov. 4.Painting bridges, Indianapolis, Ind....... 

Nov. 5.Water meters, Philadelphia, Pa........... CAIRO, HOPKINSVILLE & CUMBERLAND GAP 

Nov. 5.Dredging, Wilmington, Del............ .. 29 Hood Tucker, Ch. Engr., Franklin, Ky., writes us that 

Nov. 5.City building work, New York, N. Y.....Oct. 2 the preliminary surveys of this proposed line have 

Nov. 5.Steel bridge, Woonsocket, reached Pine Knoll, Ky., on the Cincinnati Southern. It 
Advertised, Engineering News, Oct. 29 is expected to finish the surveys next month. Estimates 

5.Sewers, Brooklyn, N. ¥ and maps are now being prepared, and it is expected t 

5_Bonds, Brooklyn, N. Y.. commence work early next spring. The line as now run 

5. Pipe sewers, Buffalo, N. commences at Cairo, Ill., thenc2 to Mayfield, Hopkinsy ill 

5 Sewers. New York. ¥, Franklin, Scottsville and Tompkinsville to Jellico and 

5. Asphalt paving Buffalo, N. Cumberland Gap, Ky.; running entirely through the oil! 

3.Paving, etc., New York, N. fields in Southern Kentucky. Length 330 miles. 


5.Reformatory building work, Mansfield, O..Oct. FLORIDA WESTERN.—R. 8S. Burnett, Pres., Tallahas- 
5.Steel bridge, Providence, R. I ..Oct. 22 see, Fla., writes us that the projected length is 120 
Advertised, Eng. News, Oct. 22 and 29, miles, touching Apolachicola, Carrabelle, Tallal 
5.Post office building, New London, Conn..Oct. Centreville and Thomasville. The right of way is mostly 
Advertised, Eng. News, Oct. 15 and 22, obtained; capital secured. Hopkins & Damond were 
5. Lighthouse, Boston Harbor, Mass. .......Oct. have begun grading Oct. 20. Bridge building will begin 
5.Street railway franchise, Santa Rosa, Cal..Oct. about Jan. 1. 
5.Hotel, theatre, etc., Washington, D. C...Oct. 1 GEO. S. BAXTER.—A company of this name, manufac- 
6.Water bonds ($300,000), Cleveland, O......Oct.15 turer of crossties and other railway material, has been 
6.Plumbing, walls, etc., Providence, R.1...Oct. 2 organized at Way Cross, Ga. It is composed of George 
6.Bridge planking, Cleveland, O - 2 8S. Baxter and Walter Ferguson, of New York; A. H. Mor- 
6.Electric lighting, Big Rapids, Mich.......Oct.29 gan, of Way Cross, and E. C. Long, of St. Paul, Minn. 
7.Bonds ($8,000), Arverne-by-the-Sea, N. Y..Oct.29 The a stock is $50,000. The company, it is said, 
9.Hospital building, etc., Fort Leavenworth. Oct. 15 owns 55,000 acres of lumber land southeast of Dupont and 
Advertised, Eng. News, Oct. 15 to 29. is building a ie the nearest point on the Plant 
9.Lighthouse tower, New Sotier. Mage... Oat. A system to the main 'y of timber, a distance of 25 miles. 
9.Electric plant for post office, New York. .Oct. KENTUCKY MIDLAND.—The Louisville ‘Journal’ 
9.Bonds ($16,045,951), New York, N. Y.....Oct. 22 states that a representative of an English syndicate has 
9.Reservoir at Morris Plains, N. J.. -29 been omeng investigation of the affairs of the Ken- 
Nov. 9.County jail, Hanford, Cal......... - Oct. 20  tucky Midland R. Co. e road is to be sold by order 
Nov. 9.Park work, New York, N. Y st. 20 «of court on Jan. 4, 1897, and the former upset price of 
Nov. 10. Dredging (85,000 cu. yds.), New York, N. ot. $320,000 has been reduced to $150,000. If it becomes the 
Nov. 10.Paving brick, Nashville, Tenn .20 parehaser, it is the company’s intention to extend the road 
Advertised, Engineering News, Oct. 29. rom Frankfort across klin county to Alton, where it 
Nov. 10.Bridge, Modesto, Cal... ieee will tap the Louisville Southern, and from Paris into 
Nov. 10.River and harbor bonds, Cleveland, O.. Bath county, where it may taf the Chesapeake & Ohio 


from a one on the Silver Lake Ry., in Perry, Wyoming 
county, N. Y., to a point on the Delaware, Lackawanna « 
Western R. R., at Greigsville, Livingstone county; capital 
stock, $125,000; directors, Arthur G. Yates, Frederick W 
Yates, George E, Merchant, John F. Dinkey, George H 
Clune, George L. Eaton, Robert W. Davis, Rochestes 
Harry Yates, Buffalo; William D. Page, Perry. 
PITTSBURG & BROWNSVILLE.—This company was in- 
corporated in Pennsylvania, Oct. 27, to operate a railway 
from Brownsville, Fayette county, Pa., to McClellandtown 
Fayette county; capital stock, $150,000, commencing with 
$15,000, Pres., Geo. S. Davidson, Pittsburg, Pa. 
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Supplement—October 29, 1896 


ISVILLE & NASHVILLE.—R. Montfort, Ch. Engr., 
ville, Ky-, writes us that he knows nothing of the 
Louis extension to the Florida state line. 


y]LLE RIVER.—A. B. Camp, Vice-Pres. and Gen. 
Montezuma, N. C., writes us that the projected 
Mgr. *; 20 miles, touching Cranberry, Horse Creek, 
letgtyelds, Montezuma and Pineola, Surveys are made 
old rt of capital secured. Pres.. W. W. Demming, 
and Paina, N. C.j Ch. Engr., F.’ G. Phillips, Knox- 
. ; 


enn. 
oe TERN MARYLAND.—C. ©. Vandevanter, Ch. 
we Baltimore, Md., writes us that there is no founda- 
Engr. the newspaper reports that this company is con- 
Hon iating an extension. 


templatin 
Northwest. 


} NTELLO & NORTHWESTERN.—A press 
CHICAGO, MC iadison, Wis., states that this company 
sar een incorporated with a capital stock of $2,000,000. 
~ incorporators are James L. Pennifill, Chicago; Clar- 
E. Pierce, Germanie, Wis.; Elbridge W. Underwood 

on; Samuel W. Stennor, Montello, Wis. The intention of 
incorporation is the construction of a railway 120 
miles in length through Green Lake, Adams and Juneau 


counties, Wis. 

DULUIH, SUPERIOR & WESTERN.—A press dis- 

tch from Bemidji, Minn., states that surveyors for the 
Puluth Superior & Western, the Canadian Pacific’s new 
line are at work in that vicinity, pushing west from the 
ond of track at Deer River as rapidly as possible. The 
road will cross the county somewhere between this place 
and Red Lake. It will pass through the heaviest oak tim- 
per in the county and also the best agricultural land of 
the Red Leke reservation, Another Beltrami county town- 
site is being located on the east side of Red Lake. A 
large sawmill will be 5S up and a steamer built to ply 
on the Black Duck and Turtle Lake country. The town 
will be about 16 miles north of Buena Vista. 


KANSAS CITY & SOUTHERN.—A press report from 
Arkansas City, Kan., says that this projected railway be- 
tween Arkansas City and Beaumont, Kan., has been 
abandoned. The property of the company will probably 
be sold within a short time. 

MICHIGAN CENTRAL.—It is stated that plans have 
been prepared for new yards in Chicago. These yards 
are to be put in at Calumet Park and are to be operated 
in connection with the Michigan Central, Pennsylvania 
lines, the Chicago & Calumet Terminal and the Chicago, 
Hammond & Western. The plans show a series of store, 
switch and transfer tracks. Close traffic arrangements 
will be made with the Chicago, Hammond & Western, 
which circles Chicago. Work on the yards, the complete 
equipment of which will cost in the peereneee of $500,- 
vo0, will begin early next week and will be completed in 
wo days. The Elgin, Joliet & Eastern has purchased a 
large tract of land just across the state line from Ham- 
mond, Ind., as noted in our issue of last week, on which 
to lay out extensive yards for switching and storing cars. 
The land lies along the right of way of the Western 
Indiana and extends from the state line to Burnham, III. 
It is rumored that a number of other roads are interested 
in the deal. 


WISCONSIN & MICHIGAN.—The Superior, Wis., 
“Leader” says that it is now officially announced that the 
Wisconsin & Michigan Ry. will extend to Iron Mountain 
and Norway next spring, from Marinette. Track will be 
laid from the northern terminus of the line at Faithorn 
Junction. It will require only 15 miles of track to reach 
the Menomonee range. Ultimately the line will reach 
Ironwood and Bessemer, passing through Florence. 


Southwest. 


ATCHAFALAYA RIVER.—The New Orleans, La., 
“Picayune” states that a survey is being made from Port 
Allen, in West Baton Rouge parish, through Point Coupee 
to a point opposite Simmesport, on the Atchafalaya River, 
a distance of 60 miles. The company was organized by F. 
M. Welch, of Bunkie, La., and others. 


KANSAS CITY, SHREVEPORT & GULF.—It is stated 
that this company has completed its southern extension to 
Many, La., a distance of 76 miles from Shreveport. It 
is preparing a time card, and freight and passenger 
trains will be started in the course of a few weeks. 

ST. LOUIS & OKLAHOMA CITY.—As stated in our 
issue of last week, this line is surveyed, starting at 
Sapulpa, Ind. Ter., at the terminus of the St. Louis & San 
Francisco, extending in a generally southwesterly direction 
109.4 miles to Oklahoma City, Okla. Ter., the terminus at 
the last-named town being beyond the tracks of the Choc- 
taw, Oklahoma & Gulf, and of the Atchison, Topeka & 
Santa Fe. The line as laid out will require no grade 
greater than 1%, although at three or four places it 
will be necessary to do some heavy work in order to keep 
within this limit. The maximum curvature will be 4°. 
The first 41 miles from Sapulpa lies in the Creek Nation. 
Several tributaries of the Canadian River are here crossed, 
but the bridging is light, the longest span being 125 ft. 
There will be needed five plate-girder bridges 40 ft. long 
and trestle approaches. Ch, Engr., M. L. Lynch. 


Rocky Mountain and Pacific. 


ALUM ROCK.—A press dispatch from San Jose, Cal., 
Says that a party of surveyors under A. T. Herrmann are 
at work on the extension of the Alum Rock Ry. into 
Alum Rock Park. The extension will be about three- 
quarters of a mile in length. The work of construction 
will commence as soon as the surveying is finished. The 
cost will be about $10,000. 

LAKE PARK.—A press dispatch from Tacoma, Wash., 
says that Col. William Bailey and associates have com- 
pleted arrangements for the purchase of the 12 miles of 


Lake Park Ry. Grading from Lake Park southward was 
commenced Oct. 13 


STREET AND ELECTRIC RAILWAYS. 


BANGOR, ME.—It is reported that the Bangor & Winter- 
port Electric R. R. is soon to be built. Gen. Henry L. 
Mitchell, its chief promoter, is quoted as saying that the 
material has been ordered. Work will soon begin south of 
the Hampden line. The city council has passed an order 
giving the Public Works Co. permission to extend its 
tracks from its present terminus, about 600 ft. north of 
the tin bridge, to the Hampden line. The Public Works 
Co., will, it is understood, at once begin work on the ex- 
tension. The work te the Winterport line will be 
pushed through this fall as far as Stearns’ mill if possible. 
The Bangor & Winterport Co. contemplates the laying 
out of a public park somewhere along the bank of the 
roan between Bangor and the southern terminus of the 

PORTLAND, ME.—It is stated that Worster & Wilson 
Will soon begin the work of blasting out the ledge on 
stevens Plains Ave. for the extension of the Portland R. 
R. Co.'s electric line to North Deering. 


MANCHESTER, N. H.—The Manchester St. Ry. Co. has 
been granted permission to extend its lines provided that 
the extensions are completed before next January. 
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BURLINGTON, VT.—Mr. Smith, representative from 
Burlington, has introduced a bill into the Vermont house 
to incorporate the Burlington & Grand Isle Electric R. R. 
> to build an electric railway from Grand Isle to this 
city. 

BURLINGTON, VT.—The Winooski & Burlington Horse 
R. R. Co. has petitioned the city council for authority to 
extend its trolley line to Winooski by way of Winooski 
Ave. and the river road. When the horse railway was first 
built the line to Winooski was by this route, but upon the 


‘ adoption of electricity as motive power this route was 


abandoned and the track removed. 


SPRINGFIELD, VT.—Fred T. Ley & Co., Springfield, 
Mass., write us that the projected length of the Spring- 
field Electric Ry. is 7% miles, from Springficld, Vt., to 
Charlestown, N. H. All grading finished; overhead work 
will be completed in about four weeks; most of the capi- 
tal is secured. The General Electric Co., Schenectady, N. 
Y., has the contract for generators and motors; for cars, 
Jackson & Sharp Co., Wilmington, Del.; for power plant, 
W. H. H. Slack, Springfield, Vt.; track and overhead work, 
A T. Ley & Co. Pres., A. Brown; Ch. Engr., V. K. 
Nash, 


BEVERLY, MASS.—The board of aldermen has granted 
the Lynn & Boston R. R. permission to equip the Cove 
branch with electricity. 


BOSTON, MASS.—The Wellesley & Boston St. Ry. Co., 
it is stated, has been granted permission to build an elec- 
tric railway. 


BRIMFIELD, MASS.—N. S. Hubbard writes us that only 
the preliminary steps have been taken for a railway be- 
tween Brimfield and Palmer. No survey has yet been 
made and no franchises yet secured. 


HOLYOKE, MASS.—It is stated that a new electric 
railway company may be formed to build a line between 
Willimansett and Fairview. The line would be about 
three miles long. and the plans include a bridge at the 
Boston & Maine R. R. tracks at Willimansett and a power 
station in that village. C. C. Abbey, Chicopee, Mass., is 
said to be interested. 


IPSWICH, MASS.—It is stated that the directors of the 
Georgetown, Rowley & Ipswich Electric Ry. met recently 
to talk over plans for this new line. The company’s attorney 
is quoted as saying that work will be commenced on the 
read early next spring. The route will undoubtedly be 
the straight one through Rowley to Ipswich, over the reg- 
ular road. This will make Ipswich the center of the main 
line from Haverhill to Gloucester. 

SPRINGFIELD, MASS.—A report states that active 
steps will soon be taken toward an electric railway connec- 
tion between this city and Westfield. The road is now 
under construction as far as Tatham hill in West Spring- 
field and it would not take long to continue it to West- 
field. The distance is about five miles. 


NEW HAVEN, CONN.—Work is said to have commenced 
on the extension of the Congress Ave. branch of the Win- 
chester Ave. road. 


ALBANY, N. Y.—The Oneonta St. R. R. Co. has pur- 
chased the building formerly occupied by the Oneonta 
Mineral Paint Co. on Mechanic St., which will as soon as 
plans can be completed be converted into a car house and 
power station. 


BROOKLYN, N. Y.—It is stated that President Baldwin, 
of the Long Island R. R., is considering the advisability 
of using electricity as a motive power. If the system is 
adopted there will be frequent trains over the line, and 
fares may be reduced. 


BUFFALO, N. Y.—The Tonawanda Electric Ry. contem- 
plates building extensions of its lines to this city and to 
Niagara Falls, a total distance of about 18 miles. 


NEW YORK, N. Y.—The Third Ave. R. R. Co. has asked 
for permission to operate a trolley road in Broadway, 
from 162d St. to Spuyten Duyvil Creek. 


OLEAN, N. Y.—An electric road, it is reported, is to 
be built between Olean and Bradford, Pa., at an estimated 
cost of $100,000. 


PORT CHESTER, N. Y.—A press report states that the 
trustees of the village announce that they are ready to 
grant a franchise for an electric railway, providing a first- 
class system can be procured. The street railway com- 
pany has agreed to a clause precluding the use of horse 
or steam power, and expresses its willingness to adopt 
any practicable motive power that may be selected by the 
trustees. 


SAUGERTIES, N. Y.—The committee on the proposed 
electric railway from Palenville to the Long Dock met at 
the court room in the Russell block last week to discuss 
the matter. It was reported that the road had been sur- 
veyed, and a number of consents obtained. The meeting 
adjourned until Nov. 5. 


WHITE PLAINS, N. Y.—R. E. Slade, Secy., writes us 
that the New York, Elmsford & White Plains Ry. Co. is 
projecting an extension of 4% miles from Elmsford to 
Tarrytown. Surveys are completed, capital obtained and 
contracts will be let soon. 


ATLANTIC HIGHLANDS, N. J.—The Atlantic Highlands, 
Red Bank & Long Branch Electric Ry. Co. is asking for a 
right of way from Eatontown through Oakhurst, Elberon 
and Deal Beach to Asbury Park. 


BOUND BROOK, N. J.—Plans and surveys are said to 
have been made for an electric railway between Bound 


Brook and Trenton, N. J., contracts for which are soon 
to be let. 


TRENTON, N. J.—it is stated that a trolley line will be 
put in operation from Willow Grove, Pa., to Trenton. 
The company will be known as the East Penn Traction 
Co. A. D. Cadwallader, of Yardley, Pa., is president, and 
David Hanley Stone, of this city, the secretary. Surveys 
have been made, and the company will endeavor to have 
cars running before Jan. 1, 1897. 


ALTOONA, PA.—It is said that the Altoona & Logan 
Valley Electric R. R. will soon be sold by the sheriff 
of Blair county. The road was chartered in 1892 with 
an authorized capital stock of $500,000. The line is over 
16 miles in length. The per cent. of operating expenses 
to total receipts for the 6% months ending Dec. 31, 1893, 
was 39, for the year ending Dec. 31, 1894, was 45, and for 
1895, was 49. 


QUAKERTOWN, PA.— The Richlandtown Turnpike 
Co. is said to have leased the turnpike to C. Taylor Le- 
land, of Philadelphia, for a trolley road. The promoters 
of the trolley road propose to lease the turnpike for 10% 
a year on the capital stock of the turnpike company, which 
is $5,000. The borough council of Quakertown has granted 
the trolley company a right of way in the streets of the 
town. 


MINERSVILLE, PA.—The Minersville town council has 
annulled the franchises of the Schuylkill Electric Ry. 
Co., granted about 18 months ago. The company has 
failed to extend its line through Hickscherville Valley, 
as agreed to by the franchise. 


MOUNT CARMEL, PA.—It is stated that the Shamokin- 
Mount Carmel! Electric Ry. will soon extend a branch of 
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its road to Ashland from Centralia. Another company 
has the right of way but it is thought the local cor- 
poration can secure these rights. 

WASHINGTON, D. C.—It is rumored that the Ecking- 
ton & Soldiers’ Home and Belt Ry. Co.'s may adopt the 
overhead trolley if permission can be secured. 


WASHINGTON, D. C.—Plans are now under considera- 
tion, it is reported, by the officials of the Great Falls 
Electric R. R. to build a double line of tracks from 
Georgetown as far as the District line. The work, it is 
stated, will shortly be begun; the construction may be 
started next month, and rapidly pushed through. The 
road has a number of sidings laid part of this distance, 
the aggregate of which is quite large, and which assist 
materially in the construction of another track.-—The 
Glen Echo R. R. is also keeping up its work, and extend- 
ing its terminals. The eastern end has been extended as 
far as Chevy Chase circle, the work being nearly com-~ 
pleted. At the western terminal tracks have now been laid 
across the Conduit road, and are nearly ready to be con 
nected with the main line of the Great Falls Electric R. 
R., which, from the point of the proposed junction to 
Cabin John bridge, is a double track. 


BALTIMORE, MD.—It is stated that contract for con- 
structing the extensions to be made by the Central Ry. 
Co. in East Baltimore has been awarded to David E. 
Evans & Co. Work is to be commenced at once. The 
feed-wires of the line will be placed underground in con- 
duits. About six miles of double track will be built. 

RICHMOND, VA.—The board of aldermen is said to 
have granted the Richmond Traction Co. permission to 
extend its Broad St. line to Hollywood. 

CHARLESTON, 8. C. E. S. Jarrell and Chas. H. 
Draus, of New York, and J. B. Chastain and J. L. Law- 
rence, of Baltimore, were in Charleston last week in con- 
sultation with local street railway men concerning the 
proposed extensions to the trolley lines of the city. It is 
said that several miles of additional track will be laid 
and new rolling stock bought later on. 

COLUMBIA, 8S. C.—The Columbia Street Electric Ry. 
Co. will make a considerable extension to its lines, and 
last week obtained a permit from the board of aldermen 
for that purpose. It is stated that additional rolling 
stock is also to be purchased soon. 

FAIRPORT, O.—Citizens of this place, it is said, are 
trying to secure an extension of the Cleveland, Zanesville 
& Eastern Electric Ry. to this city. It is understood that 
a financial proposition will be submitted to the company. 

NEWARK, 0.—A petition has been filed asking for the 
appointment of a receiver for the Newark & Granville 
Electric St. Ry. Co. The company operates 13 miles of 
road, with a capital stock of $100,000, $73,000 of which 
has been issued. 


TOLEDO, O.—The Traction Co. is said to have plang 
ready for extensive improvements. 

DETROIT, MICH.—Work on the new electric line be 
tween the easterly and westerly limits of Springwells on 
Michigan Ave. has been suspended by the Detroit Ry. 
With the exception of paving between the tracks and the 
securing of the trolley wire the road is ready for traffic. 

GRAND RAPIDS, MICH.—The Valley City Street & 
Cable Ry. Co. has been granted permission to con- 
struct a street railway. 

CHICAGO, ILL.—The Chicago City Ry. Co. has been 
granted permission to lower its tracks 10 ins. below 
their present level under the Archer Ave. subway. The 
surface of the street must also be lowered and repaved. 
CHICAGO, ILL.—A decision of the appellate court has left 
the Union Loop Elevated Ry. Co. free from any litigation 
which will prevent building in Van Buren St. The com- 
pany now has nearly all the iron ordered, and a considera- 
ble portion of this is now ready for shipment. It is the 
intention of the company to begin the erection of iron the 
first week in November. Unless there are delays the 
Van Buren St. side of the loop will be completed so trains 
will begin running by Feb. 1. The Wabash Ave. side is 
now almost ready for the running of trains. All the ties 
are in place, the rails are laid, and a locomotive has been 
run over the road to carry the cables which are to serve 
as feeders for the third rail which furnishes power. The 
Metropolitan Elevated will begin the work of construct- 
ing its connection with the Union Loop at once. This 
will branch off from the present line at Franklin St., 
running south one-half block to Van Buren S8t., and east 
on Van Buren St. to a connection with the loop. The por- 
tion of the Van Buren St. line from Franklin St. to Hal- 
sted will not be built at once. One thing which may pre- 
vent the completion of the south side of the loop by Feb. 
1 will be the stations. The iron for the three stations is 
not yet ordered, and after it is ordered it will take some 
time to complete it ready for erection.——The Chicago 
General Electric Co., which has franchises for con- 
structing electric lines in the southern part of the city, 
will be enabled to prosecute its work. The injunction pro- 
ceedings against the corporation have been denied. It is 
stated that the General Electric people are organ zing 
their company in New York. The organization is expected 
to be effected some time this week, and considerable con- 
struction work may be done between now and March. 


ST. LOUIS, MO.—A press report states that preparations 
will be made this fall for extending the Scullin system of 
street railways to Ferguson, Mo., and probably to the 
Chain of Rocks. All the suburban districts have street 
ear facilities with the exception of the above-named 
suburb and the rails will be laid before the spring. 

SEDALIA, MO.—It is stated that Edward Wood, of Chi- 
cago, who is interested in the Joplin-Webb City Electric 
Ry., is interested in a similar line from Sedalia to Monett. 
in Lawrence county, via Windsor, Clinton, Stockton, 
Greenfield and Mount Vernon. He will put the surveying 
corps in the field at once and complete the survey early in 
November. Mr. Wood is said to be backed by New York, 
Chicago and Boston capitalists. 


JUNCTION CITY, KAN.—It is stated that an electric 
line will be built from Junction City to Fort Riley, at a 
cost of about $30,000. 

NEW ORLEANS, LA.—It is reported that the Traction 
Co. will build a power plant to cost between $400,000 and 
$500,000. R. M. Wamsley, Pres. 

CRIPPLE CREEK, COLO.—The work of construction on 
the Cripple Creek electric railway is reported to have been 
commenced. The main line will touch Victor, Gillett and 
Cripple Creek. Hills & Sharp are interested. 

DENVER, COLO.—Judge Hallett has issued an order on 
petition of Frank Trumbull, receiver of the Denver & 
South Park Ry., permitting the South Park road to as- 
sist in the construction of the Denver, South Park & Hill 
Top Ry., from Fairplay to the Hill Top mines, by the use 
of second-hand rails and fastenings, and also allowing 
the South Park road to enter into a traffic agreement with 
the new road to furnish the rolling stock. 

LOS ANGELES, CAL.—An ordinance has been adopted 
by the council granting to J. W. Hinton the right to con- 
struct and operate an electric street railway in the city 
of Los Angeles. 
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ENGINEERING NEWS. 
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MIDDLETOWN, CAL.—Col. O. E. Moore, Mgr. Clear 
Lake Electric Co., with Dr. Wylie, Mr. Raymond, and Mr. 
Wallace, are stated to be on their way to Lower Lake in 
the interest of the proposed electric railway from that 
place to Napa. 

MODESTO, CAL.—F. T. Knewing, J. W. Woodside and 
J. W. Dunlap, of Oakdale, have petitioned the supervisors 
for a franchise from Oakdale to the Tuolumne county 
line for an electric railway to Sonora. 


REDLANDS, CAL.—It is reported that A. H. Smiley has 
ordered a preliminary survey for an electric railway to 
¥regolda Park. It is proposed to make it a mountain road, 
and Engineer McPherson, who built the Mount Lowry 
R. R., is at present making the survey. A portion of the 
power for this road is to be obtained from the canyon 
along the route and the remainder will be taken from the 
Redlands plant. 

NIAGARA FALLS, ONT.—It is stated that the Niagara 
Falls Park & River Electric Ry. will be extended from 
Chippewa to Fort Erie, and from Queenstown to Niagara- 

‘ on-the-Lake. The company may also develop and sell 


power. 

LIVERPOOL, N. S.—An electric railway may soon be 
built from Liverpool to the pulp mill at Milton, to con- 
nect the mills with the seaport. 


ELECTRIC LIGHT AND POWER. 


GARDINER, ME.—The council has appointed a com- 
mittee to employ an electrical engineer to prepare plans, 
specifications, etc., for a new electric light plant; and also 
to advertise for bids for lighting the city by private com- 
panies, The committee is to report before the meeting in 
December. The committee consists of Alderman Willey, 
Councilmen Foster and McCausland. 


PAWTUCKET, R. I.—The electric light committee has 
postponed action in regard to the proposed city plant until 
after the municipal election. L. G. Ladd, Comr. Pub. Wks. 

ITHACA, N. Y.—It is stated that the Elmira Electric 
Co. is considering the question of erecting a separate 
incandescent light plant on East State St. It is now fur- 
nishing about 6,000 incandescent lights, 

JAMAICA, N, Y.—The Jamaica Electric Light Co. has 
purchased a plot of land adjoining the railway near Van 
Wyck Ave., on which it is proposed to erect an ad- 
ditional plant; estimated cost, $15,000. 

JAMAICA (L. IL.), N. Y.—The Jamaica Electric Light Co. 
has increased its capital stock from $20,000 to $200,000. 

NEW BRIGHTON (8. L.), N. Y.—The village trustees 
have been petitioned by a new electric light and power 
company for a franchise in this place and West Brighton. 
Supervisor Doyle and John J. Kennedy are interested. 

JERSEY CITY, N. J.—Bids are asked until Nov. 2 for 
lighting the streets with electricity, gas or oil for one, 
three or five years. The minimum number of lights that 
will be required is 900 arc, 100 gas, with Welsbach janips, 
and 700 oil lights. This year there are 782 electric lights, 
1,000 ofl lamps and 550 gas lamps. Next year there will be 
from 900 to 1,000 electric lights, 700 oil lamps, 300 gas 
jamps, and there will be introduced a new feature—100 
Welsbach lights. The board has $13,800 more to spend 
or lights next year than it has this year, Ferdinand 

jeintze, Chn. Com. Municipal Lighting; Geo. T. Bouton, 
Clk. Bd, St. and Water Comrs. 

NEWARK, N. J.—The market committee, composed of 
Aldermen Virtue, Schreihofer and Waldron, are con- 
sidering the question of erecting an electric light plant 
for the use of the market. 


SEA ISLE CITY, N. J.—The residents of this city are 
gitating the question of better lights. It is said that the 
idcal electric light company, which is paid $2,500 a year 
for supplying lights, is giving unsatisfactory service. 

FOREST CITY, PA.—The Forest City Electric Light & 
Power Co. has been granted a franchise for constructing 
a plant and for furnishing the city with 12 are lights. 
Work will be begun at once, according to reports. Pres., 
A. R. Raub, Scranton, Pa.; Treas., W, D. Boyer, Scran- 
ton; Secy., A. D. Kehrens, Forest City. 
PHILADELPHIA, PA.—An ordinance will probably soon 
be introduced in the councils to advertise for bids for 
electric lighting in time to allow free field for campetition. 
—The citizens’ municipal association has petitioned the 
councils to appropriate $500,000 for a city electric light 
plant. Jacob J. Seeds, Chn. Com. 


PITTSBURG, PA.—It is reported that new bids will be 
asked for an electric light plant of 200 HP. capacity 
tor the public safety building; estimated cost, about $12, 
000. J. O. Brown, Dir. Pub. Safety, 


WASHINGTON, N. C.—It is reported that plans are be- 
ing prepared by Thomas & Hunter, of Richmond, Va., for 
an electric light plant for this place. Bids will probably 
soon be asked. 

PAOLA, FLA.—Press reports state that bids are being 
asked ior the construction of a 2-story brick building for 
the electric light plant, plans for which were prepared by 
the Royal Electric Co., Peoria, Il. R. G. Blake, Cy. Clk. 

BARNESVILLE, GA.—It is reported that this place will 
issue Jn a short time $7,000 in bonds for an electric light 
plant and $8,000 for a new school building. 

CINCINNATI, 0.—Local papers state that a new elec- 
trie light plant will be erected in this city for the Edison 
compan 

BAY 


*orry, MICH.—The electric light commissioners 
have directed the secretary to advertise for bids for a 
new boiler and engine for the power station and for fur- 


nishing three new arc lights for the city hall. 
Keith, Comptroller. 

BIG RAPIDS, MICH.—Bids are asked until Nov. 6 
(postponement from Oct. 19) for lighting this city with 
at least 50 are lights for one, three, five or ten years. J. 
W. Morton, Cy. Clk. 

MARLETTE, MICH.—An election will be held Nov. 9 
to vote on the question of issuing $4,000 in bonds for 
an electric light plant, according to reports. 

STORM LAKE, IA.—It is stated that a fire at this 
place recently destroyed the electric light plant, causing 
a loss of about $5,000. E. E. Mack and E. C. Cowles 
are interested, 

ST. PAUL, MINN.—The council has granted a franchise 


for an electric light and power plant in Wards Nos. 10 and 
11, to Brooks Bros., St. Paul. 


MILES CITY, MONT.—It is reported that Supt. Hay- 
den of the electric light plant will: probably soon pur- 
chase a 1,500-light dynamo and other machinery for the 
additions to the plant. 

MEXICO, MEX.—It is stated that a Boston syndicate 
proposes to furnish this city with electric power to be 
ee abcut nine miles from the city. Robt. Gayul, Cy. 

ngr. 

BALLARD, WASH.—Mr. Olson, an electrical engineer, 
and Falcon Joslyn, of Seattle, Wash., have applied to the 
council for a franchise for an electric light plant, ac- 
cording to reports.——The council proposes to erect a 
plant of its own. 


wm. 


ANAHEIM, CAL.—The committee is considering the 
propositions of electrical engineers for preparing plans 
for an electric light plant, according to reports. 


AUBURN, CAL.—Bids are asked until Dec. 19 for fur- 
nishing and placing the fixtures and electric wiring the 
county court house, jail and hall of records; deposit, $1,- 
SOO. Wm. I. May, Clk. 


OGDEN, UTAH.—Bids are asked until Nov. 16 for con- 
structing a masonry dam and spillway, about 400 ft. long 
and 60 ft. high, as described in our advertising columns; 
bond, $50,000. C. K. Bannister, Ch. Engr. Pioneer Elec- 
tric Power Co., Ogden. 


RAT PORTAGE, ONT.—Press reports state as follows: 
The Keewatin Power Co. is preparing to utilize the 
water power at its dam at Keewatin by making a con- 
tract for the transmission of at least 5,000 HP. 120 miles 
to Winnipeg, Man. It has for some time been investigat- 
ing the possibility of making this transmission, which has 
resulted favorably, and the company is now prepared to 
enter into a contract with a construction company. The 
right of way has already been partly secured. 

RENFREW, ONT.—The electric light companies of this 
city have been consolidated, and it is reported will erect 
a new power plant at once to supply over 500 HP. Mackay 
& Guest and A. A. Wright & Co. are interested. 


NEW COMPANIES.—Beacon Electric Co., Chester, Pa.; 
$120,000, with $12,000 paid in; Treas., J. Engle Cochran, 
Jr., Chester. 

West Side Electric Co., New York, N. Y.; $25,000; to 
light the west side from 49th to 125th St.; subways are 
now being built; William A. Mitchell, of Brooklyn; Eg- 
bert C. Simonson, 146 Broadway; and Charles V. E. 
Gallup, New York city. 

Beatrice Heat, Light & Power Co., Beatrice, Neb. 

Grindley Electric Light & Power Co., Grindley, Cal.; 
$3,000, with $2,110 paid in; L. K. Vaughan,R. A. Norman, 
Wm. Moore, C. H. Brown, Grindley. 

New York Lighting Co., Camden, N. J.; $10,000; with 
$1,000 paid in; to supply light, power, heat, ete.; John 8S. 
Parker, Geo. W. Mark, 27 Pine St., New York, N. Y.; 
Clifford W. Perkins, Orange, N. J 


: Sunapee Electric Light & Power Co., Sunapee, N. H.; 
4,000, 


BRIDGES. 


WOONSOCKET, R. I.—Bids are asked until Nov 5 for 
constructing a steel bridge over the Blackstone River at 
River St., as stated in our advertising columns. Jos. .!. 
McGee, Chn. Com.; Frank H. Mills, Cy. Engr. 

BLACKSTONE, MASS.—The question of widening and 
altering the bridge over the New York & New England 
R. R, is being considered by the selectmen and the railway 
officials; estimated cost, $20,000. 

YARMOUTH, MASS.—Bids are asked until Oct. 31 for 
building a bridge in this town. The work will include 
200 cu. yds. of rubble masonry; 150 lin. ft. of railing, 
3,213 tt. B. M. pine and spruce, etc. Chas. Mills, Engr., 
4 Mount Vernon St., Boston, Mass. 

WOONSOCKET, R. I.—T. W. Reilly, of Providence, R. 
I., has been awarded the contract for the masonry work 
for the River St. bridge at $6,000. The other bidders were 
Ross & Fowler, F. L. Allen and J. H. Leavitt. 


HARTFORD, CONN.—James J. Goodwin, Asylum Ave. 
and Woodland St., has been awarded the contract for con- 
structing a masonry bridge over Park River at Asylum 
Ave., at about $10,000. 

BINGHAMTON, N. Y.—We are informed that nothing 
has been done regarding the Ferry St. bridge, which is 
estimated to cost about $50,000. Nothing is likely to be 
done until next spring. S. E. Monroe, Cy. Engr. 


NEW YORK, N. Y.—The new East River Bridge Com- 
mission on Oct. 21 awarded the contract for building the 
New York tower of the bridge, as advertised in En- 
gineering News, to Patrick H. Flynn, of Brooklyn, at 
$383,150. The facings of the tower are to be of granite 
and the backings of limestone. Mr. Flynn was the lowest 
of 12 bidders, his bid being $426,150 for all granite and 
$383,150 for granite and limestone. The itemized bids 
were published in our issue of Oct. 15. 


SYRACUSE, N. Y.—The bids received last week for the 
steel girder bridge over Onondaga Creek at Cortland Ave. 
have been rejected, and new bids will be asked for at 
once; estimated cost, $10,000. R. R. Stuart, Cy. Engr. 


WATERTOWN, N. Y.—It is reported that a new bridge 
1s to be built soon at Mill St., to take the place of the 
one which recently was partly destroyed. C. 0. McComb, 
Cy. Engr. 

PITTSBURG, PA.—Bids are asked until Oct. 31 for fill- 
ing approaches to four county bridges. James A. Grier, 
County Controller, Pittsburg.——Plans for a bridge over 
Spruce Creek at Ben Avon, Pa., have been prepared by 
Gustave Kaufman, 813 Hamilton Bldg., Pittsburg. The 
length will be 520 ft., roadway 1814 ft. and sidewalks 8 ft. 

RIVERTON, MD.—It is stated that the Wrought Iron 
Bridge Co., of Canton, O., has been awarded the contract 


for replacing a span of the bridge over the North River 
at this place at $2,100. 


BAYARD, W. VA.—The county court, it is stated, has 
appropriated $1,000 to aid in the construction of a steel 
bridge over the Potomac River at this place, which is 
estimated to cost $2,000, the other half of which will be 
paid by the town. 


SUTTON, W. VA.—Bids are asked by the county court 
for erecting a 53-ft. iron bridge over Granny’s Creek, ac- 
ecrding to reports. 


AMERICUS, GA.—The construction of a bridge over the 
railway tracks at Lee St. is being considered by the 
council and the Georgia & Alabama R. R. Co. 


COLUMBIA, MISS.—It is reported that bids will prob- 
ably be asked in December for building an iron bridge over 
Pearl River in Marion county, plans for which will be 
submitted about Nov. 2. Engr., Maj. Belton Mickles, 
West Point, Miss.; C. J. Meyson, County Clk., Columbia. 

CLEVELAND, O.—Bids are asked until Nov. 20 for the 


purchase of $20,000 of 4% bridge bonds. H. L. Rossiter, 
Cy. Audr. 


CLEVELAND, O.—Bids are asked until Nov. 6 for fur- 
nishing and delivering for the Kingsbury viaduct about 
67,000 ft. of planking. D. E. Wright, Dir. Pub. Wks. 


CINCINNATI, 0.—Frank S. Krug, County Engr., Cincin- 
nati, has been instructed to prepare plans at once for 
building an iron bridge over the Baltimore & Ohio South- 
western Ry. Co.’s tracks at Norwood. 


GREEN BAY, WIS.—It is reported that the council is 
considering an ordinance authorizing the issue of $12,- 
=a -, bonds for rebuilding the draw in the bridge at 

ain St. 


MENASHA WIS.—We are informed that this city has 
just awarded the contract for an iron and steel bridge 
with stone substructure to the Chicago Iron & Bridge Co., 
at about $15,000. The structure will be 633 ft. long, 
with an 18-ft. roadway and two 7-ft. sidewalks. W. W. 
Reed, Cy. Engr. 
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WAUSAU, WIS.—C. W. Nutter, Cy, En, 
was directed by the ccuncil to prepare j)\,, 
and iron bridge. The plans were subimii:..: 
action on the same was postponed unti! N,, 
call for a 4-span bridge of 125 ft. cac, 
iron trestle approach, a 14-ft. roadway a. 
we'ks. Iron cylinder piers 4 ft. in diamc:.; 
metal are to be used for the foundation. 

INDIANAPOLIS, IND.—Bids are asked }, 
public works until Nov. 4 for painting ;) 
Fall Creek at Floral Ave.; also for the Vi;; 
duct, etc.——The contract for steel girde;. 
across canal at East West St. has been a, 
Haugh-Noalke Iron Works at $693. 

INDIANAPOLIS, IND.—The following }, 
ceived by the board of public works ()-:; 
structing a plate girder bridge over P}p,; 
Beecher St.: 

Shiffer Bridge Co., Pittsburg, Pa 
Bellefontaine Bridge Co., Bellefontaine, ( 
Variety tron. Works, Cleveland, 0 

Peter Fritz waves ote : 
Massillon Bridge Co., Massillon, O0....... 
American Bridge Works, Chicago, Ill...._. 
Lafayette Bridge Co, Lafayette, Ind 

Toledo Bridge Co., Toledo, O - 
Chicago Bridge & Iron Co., Chicago, Ill... . 
Wrought Iron Bridge Co., Canton, O : 
Wisconsin Bridge & Iron Co., Milwaukee... 

KNOXVILLE, IA.—Bids are asked unti! ~ 
constructing an iron bridge over the Des Moi; 
Red Rock, la., bidders to furnish plans. A. A 
Bd. Supervisors; H. Shivvers, Audr., Knoxyi/! 


MASON CITY, IA.—N. M. Stark & Co., of | 
have the contract for remodeling the Main 
The old structure was 120 ft. long, with an 1S-; 
and two 6-ft. walks. When rebuilt it will hay 
roadway 12 ft. wide, two highways 18 ft.. an 
6-in. walks; two new trusses will be added. \, 
designed for an equivalent load of 2,000 Ibs. ». 


LE MARS, IA.—Goodrich & Robson, of Sioux 
are reported to have been awarded the contrac: 
structing two bridges over the Big Sioux Riv: 
Union county, S. Dak., and Plymouth coun: 
$1,725. 

DULUTH, MINN.—Bids are asked until Oct. 21 ; 
structing a pile and timber approach to the [Du 
= Bridge at Spruce St., according to report 

700. R. Murchison, Clk. Bd. Pub. Wks. 


PLATTSMOUTH, NEB.—The citizens of Fi; 
Grove precinct are to vote on the question of bu 
bridge over the Platte River at Cedar Creek: « 


cost, $8,000. 


GRAFTON. N. DAK.—It is stated that the cou: 
missioners have ordered the construction of a 
wooden and iron bridge over Park River. 

GLENWOOD SPRINGS, COLO.—It is reported 1) 
county commissioners are considering the quest 
building a new bridge over the Grand River, at Rode; 
Ferry. 

ST. LOUIS, MO.—M. L. Lynch, Ch. Engr., St. Lou 
Oklahoma City Ry. Co., has submitted a report { 
directors on the construction of the proposed railway 
Sapulpa, Ind. Ter., and Oklahoma City, Okla. Te: 
is stated that five plate girder bridges, each 4)) ft 
will be needed, two of 50 ft. each and one of 125 ft 

MODESTO, CAL.—Bids, plans, etc., are asked by th 
county clerk until Nov. 10 for a bridge over Puert 
Creek, according to reports.——The supervisors are con 
sidering the question of a bridge over the Stanislaus 
River at Burneyville. 

SACRAMENTO, CAL.—The supervisors have rejected 
the bids for constructing a steel bridge at Mormon Is! 
and; estimated cost, $5,500. New bids have been called 
for. Engr., G. A. Stoddard; W. B. Hamilton, Clk. hd 
Supervisors. 


BUILDINGS. 


BOSTON, MASS.—The state armory commissioners are 
discussing the question of appropriating $120,000 fo: 
making improvements to the armory building of the Niath 
Infantry. 


BOSTON, MASS.—Bids are asked until Nov. 2 for erec!- 
ing a brick school building at Chambers and Popla: 
J. L. Faxon, Arch., 7 Exchange Place; Edward H. |)u 
Chn. Com. on Schoolhouses, 


PROVIDENCE, R. I.—Bids are asked until Noy. 6 fo: 
constructing the retaining walls and steps and for the 
plumbing for the state normal school; check, $500; Archs 
Martin & Hall, 502 Industrial Trust Co, Bldg., Providenc 
Thos. B. Stockwell, Secy. 


NEW LONDON, CONN.—Press reports state that Frank 
A. Munsey, the publisher of Munsey’s Magazine, has de- 
cided to erect a new 5-story brick building on State st. 
Arch., Wm. R. Tuthill, United Charities Bldg., New York 

BUFFALO, N. Y.—The following were the lowest is 
received for work at the state hospital by the board oi 
managers: Heating and ventilating, Edward P. bates « 
Co., Buffalo, $32,500; plumbing and sewerage, Edward 
Joy, Syracuse, N. Y., $28,180; builer house, laundry «aid 
chimney stack, Mosier & Fitzpatrick, Buffalo, $26,740. The 
contracts were awarded to the above bidders.——The 0! 
lowing bids were received Oct. 24 for the foundation for 
the new armory for the 74th Regiment: Joseph A. Chur i- 
yard, $40,969; Henry Rumhill & Co., $56,027; Brown & 
Stable, $31,447; F. W. Carter, $36,100; Charles Mosher, 
70,400; James Stewart, $40,516; W. R. Haven, $49...” 
Henry Shaffer’s Sons, $33,504; John F. Berrick, $3:\.2-4 
George W. Flynn, $30,094. Ail of the bidders are trom 
Buffalo. The last legislature appropriated $25,000 to com- 
mence the construction of the building, which is estimated 
to cost $400,000. The county has agreed to pay that |! 
tion of the bids which may be for excavating estimate: a! 
one-third. The structure will be 530 x 240 ft., as stated 
in our issue of Oct. 15. I. G. Perry, State Arch., Bing 
hamton and Albany, N. Y.; Maj. H. P. Stackpole, S«:y. 
State Armory Comn., Albany. 


BUFFALO, N. Y.—Green & Wicks, 110 Franklin ‘'.. 
have been directed to prepare plans for a church for the 
Parkside Unitarian Congregation. 

MOUNT VERNON, N. Y.—At the election Nov. 3. ‘he 
question of issuing $200,000 in bonds for a new city hall 
will be voted upon. T. E. Fletcher, Alderman, and fi. 7. 
Jennings are interested. 

NEW BRIGHTON, N. Y.—An election will be held Sov. 
10 to vote on the question of issuing $75,000 in bonds ‘o! 
erecting a new school building. 

NEWBURG, N. Y.—Bids are asked until Nov. 17 for 
furnishing a low pressure return circulation steam_hea'- 
ing and ventilating apparatus. Wm. Martin Aiken, Super- 
vising Arch., Washington, D, C. 

NEW YORK, N. Y.—Bids, afe asked until Nov. 5 for 
additional work for the bui ng to be erected in Crotona 
Park, near Third Ave. Arch., G. B. Post, 33 East 17th St. 
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g Mayor; and until Nov. 5 for altering the 
wm. L. Strong uiidiny . Bellevue hospital. §S. C. Croft, 
se ent Pub. Charities 66 Third Ave-—tt ts reported 
~y Clews. t., proposes to erect a 10-story 
that na at 9 West 34th St.—The Standard Struct- 
omiee ° “> Broadway, has been awarded the general con- 
ural aor ‘erecting the 16-story building, at 32 and ‘4 
ecidway for the Hudson Building Co.; Pres., A. W. 
z ‘kshank, 176 Broadway, New York; Arch.. A. I. 
ret, {7 Cedar St.; Engrs., H. W. Hodge aga W. H. 
et) Broadway. . Bolton, 35 Nassau St., is the 
Bur", or for the heating, plumbing, elevators, etc.——It is 
engi 4 that F. H. Mela, 13 Astor Place, will probably 
repos’ - ii-story building, at 830 Broadway, next year. 
ee ‘poard. of estimate has voted to appropriate about 
ea0.000 for the pape additions to the American Mu- 
$500, of Natural History.. E. E. McLean, Engr. Park 
seum Of ans have been filed by Chas. F. Rogers. 305 
~ noth St., for two 5-story brick flats, to cost $130,000. 


sew YORK, N. Y¥.—Press reports state that plans to 
NEW Seg prison in New York -vere to be ep- 





enlarge on Oct. 28 

a by the state prison commission at Albany Oct. 28. 
proved : s a wach complaint of overcrowding in the 
ane “eometimes three and four persons being p.aced 


; ell roposed to rebuild the Tombs by coubling 
= ot ae other ways to provide for ‘320 <(ditional 
vi “at a cost of $500,000. Archs., Withers & Dickson, 54 
core. House, New York.—Warden Pillsbury, of ‘the 
Pieckwell’s Island Penitentiary, appeared before the com- 
mission Oct. 27 with George M. Walgrove, Arch., 42 East 
934 St., New York. They had plans for improvements on 
Blackwell's Island which contemplate a separate prison, 
with 112 cells, for women, and an addition to the present 
‘enitentiary building so as to provide 416 more cells, at 
- expense of $5,000,000. These expenditures were au- 
thorized by the legislature.——Plans have been filed Ly the 
Market and Fulton National Banking Co., S81 and 838 Ful- 
fon St., for alterations to its 7-story office building, at 
Fulton and Gold Sts., to cost $150,000, 


NIAGARA FALLS, N. Y.—Arrangements are being made 
by Mayor Schoellkopf, W. Cary] Ely, W. B. Rankine and 
J. C. Morgan for the erection of a large convention hall 
in this city, in which it is proposed to hold an electrical 
convention and exhibition of machinery._—The same met 
are reported as interested in a projected hotel. 


PRINCETON, N. J.—It is reported that cstimates will 
be received until about Nov. 3 for constructing a 1ew 
prick hall and dormitory for the University. The structure 
will be a 3-story building 710 ft. long. Archs., Cope 
& Stewardson, 520 Walnut St., Philadelphia, Pa. 


TRENTON. N. J.—On Oct. 18 the corner stone of the 
new Catholic Orphanage at Hopedale was laid. A ma- 
chine shop, carpenter shop and other mechanical depart- 
ments are to be connected with the orphanage; estimated 
cost, $100,000. Bishop McFaul, Trenton, can be ad- 
dressed. 


ALLEGHENY, PA.—The following bids were received 
Oct. 20 for placing a low pressure return circulation 
steam heating and ventilating apparatus in the public 
building; Wm. Martin Aiken, Supervising Arch., Wash- 
ington, D. C.: 


Time 

days. 
Thompson & Washburn, Detroit, Mich....... $3,959 TO 
Blake & Williams, 186 South 5th Ave, N. Y.. 4,444 70 
Iron City Heating Co., Pittsburg........... 4,100 60 
E. Rutzler, 178 Centre St., New York........ 4,800 60 
Maginn & Lewis, Pittsburg. .... paates hedwe's 4,645 60 


Ellicott Machine Co., Baltimore, Md........ 4,880 60 
Bayley Heating Co., Milwaukee, Wis........ 3,814 70 





Shook-Andersoh Mfg Co., Pittsburg.......... 4,708 70 
Samuel I. Pope & Co., Chicago, Ill.......... 3,879 70 
Chafer & Becker, Cleveland, O........ peereen 4,369 60 
McGunnis-Smith Co., 98 Water St., Pittsburg. 3,684 60 


Pittsburg Heating Supply Co., Pittsburg...... 3,273 60 
John T. Bealor & Co., Ellenton, Pa.......... 4,250 45 


HIGHLANDS, PA.—A second election is about to be held 
to vote again on the question of issuing $100,000 ia Londs 
for a court house, 


PHILADELPHIA, PA.—Local papers state that Henry 
G. Freeman, Jr., will begin the construction in : bout S0 
days of a 16-story office building at Chestnut and Froad 
Sts.; estimated cost, $500,000.—Arrangements are being 
made by a syndicate for the purchase of the property at 
Broad and Chambers Sts. from the Chambers Presby- 
terian Church. The syndicate proposes to erect a 13-story 
office building on its site. Arch., Joseph M. Houston, 604 
Provident Bldg., Philadelphia——F. M. Day & Bro. 
Archs., 927 Chestnut St., have awarded the contract for 
constructing an office, store and factory building at 1420 
Chestnut St., for the American Baptist Publishing Co., to 
Geo. F. Payne & Bro., 401 South Juniper St., to cost about 
$400,000, 


PHILADELPHIA, PA.—Plans are about completed for 
the new mint building in this city. The structure will 
be three stories high and 300x170 ft.; estimated cost, 
$6,650,000. It is probable bids will be asked in a short 
time. W. M. Aiken ge or # Arch., Washington, D. 
C.; Herman Kretz, Supt. Mint, Philadelphia.—It is re- 
ported that plans are being prepared for a new building 
at 11th and Filbert Sts. for the Bell Telephone Co. 


PITTSBURG, PA.—Local papers state that E. M. Bige- 
low, Dir. Pub. Wks., has been directed by the council to 
prepere plens for adding two new stories to the city hall. 
It will take about two years to complete this work. 

PITTSBURG, PA.—Building permits have been issued 
to J. C. Pateh for a warehouse on Second Ave., to cost 
$26,000; to Jacob Fricay, for dwellings on Stratford Ave., 
$6,500, E. J. Carlisle & Co., 605 Smithfield St., have 
prepared plans for a school building at Duquesne to 
cost $20,000, and at Wall, to cost $13,000.——Bartberger 
« East, Westinghouse Bldg., are making plans for a hotel 
at Zelieuople to cost $20,000.——W. H. Sims, 502 Penn 
Bidg., is preparing plans for a dwelling on North Weg- 
ley Ave., to cost $20 

WASHINGTON, D. C.—Bids are asked by the district 

ommissioners until Nov. 2 for constructing an 8-room 
school building at 5th and K Sts. 


WASHINGTON, D. C.—The corner stone of the Hall of 
History was laid Oct. 21. The buildin is to be 170 x 70 
fl. and is estimated to cost $200,0 0. Archs., W. M. 
Poindexter, 806 17th St., N. W., Washington, and Van 
Brunt & Howe, 1214a Main St., Kansas City, Mo.; John 
E. Andrews, Pres. Bd. Trustees, Washington. 

JACKSONVILLE, FLA.—The Knoxville Building & Con- 
struction Co., Jacksonville, has been awarded the con- 
'ract. at $63,550, for erecting the Gardner building on 
Bay St., between Main and Laura Sts. 

JACKSONVILLE, FLA.—A hot water furnace, with suffi- 
ent pipe and radiators to properly heat all the offices in 
the new city market is proposed. A. F. Harley, Cy. Engr.. 
would be glad to correspond with manufacturers of such 


Plants, 





000. 


ENGINEERING NEWS. 


FORT MONROE, VA.—The following bids were received 
Oct. 19 for constructing a hospital at Fort Monroe. J. W. 
Pullman, Q. M., U. S. A.; (1) being for the construction; 
(2) for plumbing; (3) heating: 


1. > 3. 

T. D. Sipes, Portsmouth, Va....... $19,900 

T. B. Bartlett, Newport News, Va.. 19,718 ..... ..... 
W. W. Winfree, Bladensburg, Md.... 21,476 $1,350 $3,771 
J. R. Shehan, New Rochelle, N. Y... 21,940 ..... ..... 
ae ee eee eee 18,347 

J. H. Brinson, Hampton, Va........ 17,842 

Holtzclaw Bros., Hampton, Va...... 17,684 

R. C. Bristow & Co., Richmond, Va. 22,792 ..... 

W. W. Biggs, Washington, D. C.... idsae meee 


John Buvers, Richmond, Va........ ..... «..-- 2,741 
C. Bargman & Co., Newport News. . ° 
J. C. Cuttimore, Baltimore, Md.... 
W. C., Caldwell, Baltimore, Md.... 
Healey & Bros, Baltimore, Md.... 
J. A. Pandergreft, Newport News, Va 
J. T. Copeland, Hampton, Va...... 
Bossieux & Baptist, Richmond, Va. 
John Bowers, Richmond, Va.... 





Thos. M. Landers, Richmond, Va.. cake 1.0490 
Newport News (Va.) Plumbing Co.. eosss 1,186 
Whitehurst & Riley, Portsmouth, Va. ..... 1,618 


CLEVELAND, O.—Bids are asked until Nov. 17 for 
erecting the iron tower and pile foundation for the Mau- 
1ee Light Station, O. Lt.-Col... A. Smith, U. S. Engr. 


TOLEDO, O.—Bids are asked until Nov. 18 for the pur- 
chase of $125,000 of 5% bonds for erecting a high school 
building. H. W. Compton, Clk. Bd. Education. 


INDIANAPOLIS, IND.—W. P. Jungclaus has been 
awarded the contract for erecting a new schoo! building 
at Park Ave. and 15th St., at $531,000, the Fuller & Warren 
Co. getting the contract for the heating and ventilating 
apparatus at $2,247. 


RICHMOND, IND.—The school board has decided to 
erect a new schooi building to cost $15,000. Daniel W. 
Surface, Pres. School Bd.; John A. Hasecoster, Arch., 
30 Kelly-Hutchinson Block, Richmond. 


CHICAGO, ILL.—It is reported that the Northern Pa- 
cifle R. R. Co. is about to erect a new 30)-stall round house 
at 56th and Taylor Sts., to cost $28,000. W. L. Darling, Ch. 
Engr., St. Paul, Minn. 


CHICAGO, ILL.—Press reports state that the two large 
grain elevators of the Chicago & Pacific Elevator Co., at 
Cherry St. and the North Branch of the Chicago River 
were destroyed by fire on Oct. 26, causing a loss of over 
$1,00),000, which includes the loss of over 1,250,000 bushels 
of grain.——The normal school committee of the board of 
education is considering plans for a new normal school 
oe at 69th St. and Stewart Ave.; estimated cost, 
$125,000, 


LEWISTOWN, ILL.—It is stated that the contract for 
constructing a brick court house for Fulton county will 
probably be let in December. The structure will be 112 
x 68 ft., and is estimated to cost $60,000. Archs., Bell & 
Kent, 232 Merriam Block, Council Bluffs, Ia. 


MINNEAPOLIS, MINN.—The Minneapolis Mortgage & 
Redemption Co. has been granted a permit to erect a 
5-story brick building, to cost $40,000, at Second and N Sts. 

PORTLAND, ORE.—Bids are asked until Nov. 16 for the 
metal work for the Grays Harbor Light Station, Wash. 
Capt. W. L. Fisk, U. S. Engr., Portland. 


HANFORD, CAL.—Bids are asked by the county clerk 
until Nov. 9 for constructing a county jail to cost not less 
than $10,000. 


WATER-WORKS. 


NEW CASTLE, ME.—An election was called for Oct. 
2S to vote on uniting with Damariscotta in the construction 
of water-works. The trenching at Damariscotta is said to 
be nearly completed. 


B.cALMONT, MASS.—Bids were asked until Oct. 27 for 
laying 4,400 ft. of 6-in. water pipe. E. A. W. Hammatt, 
Eagr., 20 Pemberton Square, Boston. 

MARLBORO, MASS.—It is reported that extensive ad- 
ditions are to be made. 

NEW BEDFORD, MASS.—A local paper states that bids 
are to be opened this week for two 10,000,000-gallon pump 
ing engines. R. C. P. Coggeshall, Supt. 


SALEM, MASS.—The water board is considering the 
purchase of a new pump. The Nordberg Mfg. Co. has in- 
vited the board to inspect some of its pumps in Western 
cities. John F. Hurley, Pres. Bd. 


PAWTUCKET, R. I.—The Marieville fire district has 
been organized and has voted to contract with this city 
for water-works. About a mile of pipe will be required, 
for which the city will receive about $400 a year. Wm. 
T. Smith, Village Clk., address North Providence. 


SOUTHINGTON, CONN.—The water company is said 
to have voted last week to build a small reservoir above 
the distributing reservoir in the spring. 


ATTICA, N. Y.—It is reported that a filtration plant is 
to be put in. 


ELMIRA, N. Y.—The construction of the plant of the 
Elmira Heights Water Co., noted last week, was com- 
menced, but owing to trouble over the employment of 
Italians it is stat that no more work will be done till 
next year. 


LOCKPORT, N. Y.—The Hall Iron Works has been 
awarded the contract by the council for furnishing the 
necessary apparatus for raising water from the lower 
level of the canal into the reservoir above. J. Milton 
Woodward, Pres. Water Bd. 


MORRISTOWN, N. J.—Bids are asked until Nov. 9 for 
constructing a 5,000,000-gallon storage reservoir, with 
filter basins, etc., at Morris Plains, for the state hospital 
at that place. Geo. W. Howell, Engr.; Chas. H. Green, 
Secy. Bd., 21 Washington St., Morristown. 

WILLIAMSTOWN, N. J.—Press reports state that there 
is scarcity of water at this place; springs are unusually 
low and fully one-half of the wells are dry. 

McKEESPORT, PA.—The following bids were received 
Oct. 26 for the work advertised in Engineering News Oct. 
15. Edwin Soles, Supt.; J. Schinneller, Engr., Me- 
Clintock Bldg., Pittsburg: 


Sinking wells, etc.: 


Bowman Bros., McKeesport (accepted).......... $4,200) 
Alien Bren:, Alle@hees, Pie siceic ck se vckciee canes 6,975 
John McKay, Titusville, Pa.............0seee0- 9,000 
Wagner Well Supply Co., Dayton, 0............ 5,750 
Hocker & Shaw, McKeesport, Pa...........-6++- 7,200 
Pumping engines: 
Hall Steam Pump Co., Pittsburg, Pa..........- $4,025 
Snow Steam Pump Co., Buffalo, N. Y........... 4,912 
Wilson Snyder Mfg. Co.. Pittsburg, Pa......... "7h 


fenry R, Worthington, New York (accopted).... 4,500 
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JERMYN, PA.—The injunction noted last week is re- 
ported not to have decreased the intention of this borough 
to have munictpal works, and another election will prob- 
ably soon be held. 

LEBANON, PA.—The mayor has vetoed the ordinance 
appropriating $5,000 for a 10-in. well at South Mountain. 

MIFFLINTOWN, PA.—B. G. Coon, of Kingston, Pa., 
has been awarded the contract for constructing a 450,000- 
gallon masonry reservoir, with pipe line extensions, for 
the Mifflintown Water Co. 8. W. Cooper, Engr. 

MILLERSTOWN, PA.—This borough is agitating the 
question of water-works. 

PHILADELPHIA, PA.—Bids are asked until Nov. 5 for 
water meters. Thos. M. Thompson, Dir. Pub. Wks. 


REYNOLDTON, PA.—The town council is negotiating 
with the Elizabeth Water Co. for a water supply from 
the Monongahela River. The company proposes to lay a 
main from Elizabeth to Blair station, across the river to 
the town line where connection would be made with the 
existing mains. The water is now purchased from Mc- 
Keesport, at $100 a month, and is not satisfactory. 

TYRONE, PA.—The Fayette Water Co. was incorporated 
Oct. 26 with a capital ctock of $2,500 to operate at Ty- 
rone; Treas., Andrew W. Black, 4220 Fifth Ave., Pitts- 
burg. . 

DELAWARE CITY, DEL.—A committee has been ap- 
pointed to confer with W. Taylor Leland, of Philadelphia, 
in regard to the proposed works, noted in our issue of 
Oct. 15. Geo. B. Money, Mayor; David Stielman, 
Cy. Clk. 

BALTIMORE, MD.—A special meeting of the water 
board was called for Oct. 27, at which time work esti- 
mated to cost $2,000,000 was expected to be ordered. In 
1894 a loan of $2,000,000 was authorized for extending the 
mains in the suburbs, especially in Hamden, Woodberry, 
Walbrook and West Arlington, and for making other im 
provements. S. M. Gray, Engr., Providence, k. | 


RICHMOND, VA.—Chas. E. Bolling, Supt., has sub- 
mitted a report recommending that a new pump be pur- 
chased and steps taken at once to increase the water 
supply; estimated cost, $200,000. 

COLUMBIA, 8S. C.—The penitentiary authorities are said 
to be considering plans for an independent water supply. 

JACKSONVILLE, FLA.—A new stand-pipe will probably 
be erected. B. F. Dillon, Chn. Trustees; R. N. Ellis, Engr. 

ST. AUGUSTINE, FLA.—Bids are asked until Nov. 17 
for the purchase of $85,000 in 5% 30-year bonds, of which 
$65,000 are for new water-works. A. L. Rogers, Secy.; 
J. N. Hazlehurst, Engr. 

OXFORD, MISS. — Bids are asked for constructing 
works, including 280 tons 4 and 6-in. cast-iron pipe, 47. 
hydrants, 65,000-gallon steel tank, etc. W. D. Porter, Secy. 

STARKVILLE, MISS.—An election will soon be held to 
vote on the construction of works, according to reports; 
supply from artesian wells. 

LEAVENWORTH, IND.—It is reported that a private 
company has been organized to construct works. 

TRAVERSE CITY, MICH.—The council is considering 
a resolution calling for an election Nov. 17 to vote on an 
issue of $100,000 in bonds for water-works. 


ORANGEVILLE, ILL.—Bids were asked until Oct. 27 
for sinking a well and for furnishing a pump and gasoline 
engine, according to reports. S. S. Hutchins, Pres. 
Trustees. 

BODE, IA.—About 1,000 ft. of extensions will be made 
next year. G. T. Peterson, Mayor. 

BALDWIN, WIS.-—The contract for a water tank and 
tower, as noted in Engineering News of Oct. 15, has been 
awarded to the Challenge Wind Mill & Feed Mil! Co., 
Batavia, Ill., at $1,320. Chas. Settergren, Clk. 

VIROQUA, WIS.—Wm. Lake & Son are said to have 
the contract for a 16 « 110-ft. stand-pipe. 

BENSON, MINN.—The council is reported as investigat- 
ing the question of better water supply. 

BRAINERD, MINN.—There is talk of improvements to 
cost $10,000, including filters, raising boilers, extending 
intake, etc. 

DULUTH, MINN.—The following bids were received 
Oct. 23 for laying intake pipe for new water-works; all 
local bidders: Tullock Bros. & McFee, $22,150; A. Fredin, 
$29,890; E. Engle, $43,250; A. & D. Sang, $56,500. W. 
-B. Patton, Cy. Engr. 

ELBA, MINN. — Works will not be constructed until 
spring. J. R. Steffen, Cy. Reedr. 

OWATONNA, MINN.--The contract for a filter gallery 
has been awarded to P. H. Thornton, St. Paul, at $77%. 

HASTINGS, NEB.—We are informed that an election 
will soon be held to vote on an issue of $8,000 in bonds for 
new engine and new process for raising water. L. A. 
Kinney, Supt. 

HOT SPRINGS, S. DAK.—The pumping capacity of the 
works is to be increased. Frank Allen, Supt. 

KANSAS CITY, MO.—The contract for a 10,000,0U0-gal- 
lon pumping engine, as advertised in Engineering News, 
has been awarded to the Barr Pumping Engine Co., at 
$34,800. The bids were published last week (p. 142). R. 
M. Godfrey, Secy. Bd. Pub. Wks. 

ST. LOUIS, MO.—A bill has been introduced in the coun- 
cil authorizing the erection of a plant to filter 100,000,000 
gallons of water a day, at a cost of $2,000,000. M. L. 
Holman, Water Comr. 

ARANSAS PASS, TEX.—The Aransas Pass Water Co. 
was incorporated Oct. 20 with a capital stock of $3,000, 
to supply water on Mustang, St. Joseph and Harbor 
islands and the adjoining mainland; incorporators, W. H. 
Stedman, Geo. W. Stedman and E. Stedman. 

TRINIDAD, COLO.—An election will soon be held to 
vote on the purchase of the works. 

SOUTH BEND, WASH.—The United States court of ap- 
peals is reported to have declared void the contract 
between this city and the South Bend Water Co. 

TILLAMOOK, ORE.—H. Orchard, of Kalama, Wash., 
submitted a proposition to this city recently for the con 
struction of gravity works; franchise will probably e 
granted. 

HEALDSBURG, CAL.—It is expected that steps will 
soon be taken to secure municipal works; present plant 
is owned by Frank Koenig. 

LAKEPORT, CAL.—The trustees have engaged A. L. 
Adams, of San Francisco, to report upon the different 
plans for works. 

LOS ANGELES, The directors of the Lake Vine- 
yard Land & Water are reported to have authorized 
the construction of additional tunneling. 

WINDSOR, ONT.—The work of constructing a filter 
plant is to be commenced as soon as the citizens have 
voted to issue the $40,000 in bonds, according to reports. 

GATINEAU, QUE.—The Gatineau Point council is re- 
ported as arranging for the purchase of steam pumps for 
fire protection, 
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IRRIGATION. 


OGALALLA, NEB.—Press reports state that W. O. Rog- 
ers, of Omaha, Neb., has purchased a large tract of land 
in the North Platte valley under the Alfalfa ditch. 
Fifty teams are at work on the ditch and expect to com- 
plete the canal by Jan. 1. The Alfalfa ditch managers are 
considering a proposition to extend the canal seven miles 
further east along the North Platte valley to a point six 
miles northeast of Ogalalla, which will put 7,000 acres 
more under the ditch. 


SANTA ANA. CAL.--It is reported that H. F. Gardner, 
Supt. Santa Ana Valley Ditch Co., submitted to the direc- 
tors at their annual meeting, Oct. 10, a report of the 
work during the past year, showing that 101 cement gates 
had been put in, including 11 in main canal, 22 bridges, 
1 on main canal; 7 drops, 2 large arched culverts for con- 
veying storm water from arroyos underneath the canals, 
1,2 ft. of cement nvipe, 7,727 ft. of cement ditch rang- 
ing in size from 2% to 60 heads. The total length of 
ditches cemented by the various works is about 244 miles. 


SEWERAGE. 


NEWPORT, N. H.—It is reported that work will soon 
be begun on the proposed sewer system for this place. 
Edward W. Gustine, Constructing Engr., Keene, N. H. 

BOSTON, MASS.—The aldermen have passed resolutions 
appropriating $75,000 for improving two sewage pumping 
stations, and constructing sewers in four streets. Wm. 
Jackson, Cy. Engr. 

NEWTON, MASS.—The aldermen have been petitioned 
by the residents of Lower Falls to extend the sewer sys- 
tem to that part of the city. H. D. Woods, Cy. Engr. 


BROOKLYN, N. Y.—Bids are asked until Nov. 5 for 
constructing sewers in four streets. T. B. Willis, Comr. 


BUFFALO, N. Y.—Bids are asked until Nov. 5 for con- 
structing a 12-in iron and 15 to 10-in. tile pipe sewers 
in two streets. R. G. Parsons, Secy. Dept. Pub. Wks.—— 
Joseph Harrer has been awarded the contract for con- 
structing a sewer in Meridan St. and Bailey Ave., at 
$36,800. 

JAMAICA, N. Y.—Dr. P. M. Wood writes us as fol- 
lows: The state board of health met Oct. 16 in New 
York city and reported adversely to the plan proposed 
(filtration bed system in Greater New York) by the sewer 
commissioners of Jamaica. John J. McLaughlin, Village 
Engr., has been requested by the commissioners to pre- 
pare plans for a chemical system and report at the next 
regular meeting of the board, Nov. 3. The commission 
is composed of the following gentlemen: Dr. Philip M. 
Wood, Chn.; Aaron A. Degraw, John Adikes, Wm. C. 
Bahr and J. Tyler Watts. 


NEW YORK, N. Y.—Bids are asked until Nov. 2 for 
constructing and extending sewers in six streets. C. H. T. 
Collis, Comr. Pub. Wks., 150 Nassau St., and until Nov. 
5 for constructing a sewer in Marion Ave., from 101st 
to 200th St., and also a sewer in Fox St. Louis F. 
Haffen, Comr. St. Improvements, 2622 Third Ave. 


NIAGARA FALLS, N. Y.—It is reported that the city 
engineer has been directed to advertise for bids for con- 
structing a sewer in lith St. W. W. Read, Cy. Engr. 


SYRACUSE, N. Y.—We are informed as follows, re- 
garding the proposed intercepting sewers to empty into 
Onondaga Creek: The plan is being discussed in the 
chamber of commerce, but will end in discussion probably. 
Wm. A. Sweet, Engr., is in favor of deepening the creek 
and storing it with blocks and in concrete made smooth 
and argues that an open sewer is the safest, least costly 
and the best for sanitary reasons. It is thought that there 
will be no sewer construction very soon. The city is 
bonded to the limit of its valuation and is not raising any 
money on its bonds, as it has $225,000 on the market 
now and no bidders. R. R. Stuart, Cy. Engr. 


CAPE MAY, N. J.—The council of this city is reported 
to have visited Philadelphia last week to inspect the 
sewer system of that city. 


PASSAIC, N. J.—The council is considering ordinances 
for constructing sewers in two streets. R.B.Tindall,Cy. Clk. 


SHERIDAN, PA.—G. L. Peck, Asst. Supt. Pennsylvania 
Co., Pittsburg, and the council are considering the ques- 
tion of constructing a sewer to connect with the main 
sewer at Cork Run; estimated cost, $2,800, half of which 
the railway company is willing to pay. 


ALEXANDRIA, VA.—The question of constructing 
sewers is again being discussed. The last legislature au- 
thorized an issue of $200,000 bonds for improvements, but 
so far the council has taken no action. E. C. Dunn, Cy. 


GLENVILLE, O.—Bids are asked until Oct. 31 for the 
purchase of $4,700 in 6% sewer bonds. F. W. Morris, 
Village Clk. 

CLEVELAND, O.—The council has passed a resolution 
authorizing the construction of a sewer in Duane St. 
Frank A. Emerson, Pres. Council. 


AUBURNDALE, 0.—The state board of health has ap- 
proved the plans for the proposed sewer system for this 
place. Councilman Rakestraw, Chn. Com.; Engr., W. G. 
Clark, of Toledo, O. 

CHICAGO, ILL.—Bids are asked until Nov. 4 for con- 
structing sewers in three streets. Joseph Downey, Comr. 
Pub. Wks.——A special assessment for $1,200,000 for con- 
structing a sewer system in the southern section of the 
city has been rendered invalid on a technicality. 


DECATUR, ILL.—The council has appointed a commit- 
tee to employ an engineer to prepare plans and specifica- 
tions for a sewer in Oakland Ave. 


MILWAUKEE, WIS.—John O. Jones, of Racine, Wis., 
was the lowest bidder Oct. 14 for constructing the first 
1,800 ft. of the main tunnel sewer in Cambridge Ave., at 
$4.22 a foot. - 


RIPON, WIS.—Press reports state as follows: The city 
will likely be served with an injunction, prohibiting the 
use of its sewerage system, unless immediate steps are 
taken looking toward improvement below the Ceresco 
dam. For several years past refuse matter has been left 
along the creek bed, the water supply being insufficient to 
carry it away. During the past summer it has been es- 
pecially odorous and disease in families living in the vi- 
cinity is attributable to this cause, physicians say. Ce- 
resco citizens have made the complaint and the council 
will, it is thought, take quick action with regard to the 
matter. 


WAXAHACHIE, TEX.—The c will, within a_ few 
days, begin the construction of a age system, by lay- 
ing about 1% miles of 10-in. and &-In. pipe on the outlet 
end. Only the court house and jail will be connected at 
present. On the present work the city furnishes the ma- 
terials and superintendence, while the county performs all 
the labor with convicts. Evens & Howard, of St. Louis, 
were awarded the contract for furnishing the pipe. W. 
A. Spaulding. C. E., will have charge of the work for the 
city; James S. Davis, Chn. Sewer Com. 


ENGINEERING NEWS. 


SAN FRANCISCO, CAL.—Plans have been adopted for 
a sewer system in the district commencing at St., 
thence along Indiana St. to 19th; 19th St. to Minnesota, 
Minnesota to 20th, 20th to Michigan, Michi, to 22d, 
224 to Georgia, Georgia to 23d, and to Ind A res- 
olution of intention been providing that 20th 
Ave., between California and e Sts., be sewered with 
an 8-in. iron stone pipe sewer. Thos. Ashworth, Supt. 5ts. 


SANTA MONICA, CAL.—A sewer district is to be 
formed, and a main trunk sewer constructed. 


WINDSOR, ONT.—The following bids were received re- 
cently for constructing the central sewer system: Clark & 
Connolly, Toronto, Ont., $8,713; William Lyons (awarded 
contract), $7,672; Joseph Ape $7,607; Sewell & Smith, 
$9,138; Chick & Co., $9,161; le Shaw, $7,797. Wm. 
Newman, Cy. Engr. 


GARBAGE DISPOSAL-STREET CLEANING. 


SYRACUSE, N. Y.—The joint health board and coun- 
cil committee, appointed to select a site and system for 
garbage disposal has visited Bridgeport, Conn., Philadel- 
phia and other cities, and is reported as in favor of a 
garbage reduction plant, estimated to cost $70,000. 

HARRISBURG, PA.—Local papers advise the council to 
investigate the cost of a garbage crematory before adopt- 
ing plans for garbage disposal. 

NEW BRIGHTON, PA.—Councilmen P. D. Hall and L. 
D. Boggs are members of a committee that has been 
investigating the garbage disposal plants in other cities. 
Thos. Dixon, Comr, Pub. Wks. 

JACKSONVILLE, FLA.—The next budget of the board 
of public works is expected to contain an appropriation 
for a new garbage crematory; estimated cost, $14,000 to 
$18,000. A. F. Harley, Cy. Engr. 

LOUISVILLE, KY.—The question of a garbage cre- 
matory or reduction plant is likely to be agitated in the 
near future. J. H. Pearson, Cy. Engr. 

SAN FRANCISCO, CAL.—The organization of the Sani- 
tary Reduction Co. to construct plants to dispose of the 
garbage of this city was noted in our issue of Oct. 1. 
Ex-Mayor L. R. Ellert, Pres., is said to be in the east 
selecting machinery for the plant . 


STREETS AND ROADS. 


BOSTON, MASS.—The street commissioners of Charles- 
town are considering the question of improving Beacham 
St. at a cost of $10,000. Councilman Connorton can be 
addressed.——The council has approved an order recom- 
mended by the finance committee appropriating $536,000 
for streets, sewers and park improvements. 


CAMBRIDGE, MASS.—The council proposes to appro- 
priate about $20,000" for widening and extending two 
streets. 


WORCESTER, MASS.—The road improvement associa- 
tion of Worcester held a meeting Oct. 17 at which the 
question of building better roads in that vicinity was con- 
sidered. Chas. G. Washburn, Lincoln Holland, Albert H. 
Inman and Elwood Goodell are among those interested. 


PASCOAG, R. I.—It is reported that this place has voted 
to issue $50,000 in bonds for improving and rebuilding 
about nine miles of roads and also for the purchase of a 
stone crusher, etc. 


WILTON, CONN.—At a town meeting Oct. 5 the town 
appropriated about $5,000 for road improvements. John 
Knapp, Supt. of Roads. 

BROOKLYN, N. Y.—Bids are asked until Nov. 2 for 
the construction of a roadway of macadam and brick on 
the Eastern Parkway extension from Rockaway Ave. to 
Bushwick Ave., at Vandeveer St. Bids will also be re- 
ceived for the removal of the granite block pavement, 
which is to remain the property of the department of 
parks, and the substitution therefor of a brick pavement 
on concrete foundation, on Bushwick Ave., from Vander- 
veer St. to Rose Place, the beginning of the brick pave- 
ment already laid on Bushwick Ave. Bids must be in 
two distinct offers. Timothy L. Woodruff, Comr. of 
Parks, Prospect Park, Brooklyn; J. E. Smith, Secy. 
-——Local papers state that the shore road com- 
mission will soon receive bids for the con- 
struction of a portion of the driveway. The com- 
mission will have at its disposal $250,000 to begin the 
work. Olmstead, Olmstead & Elliott, Boston, Mass., are 
the landscape architects; William Jackson, of Boston, 
Consult. Engr ; Edwin C. Swezey, 3d Ave. and 39th St., 
Brooklyn, Engr. in Charge; Pres. E. R. Kennedy.—The 
road committee of the good roads association, which has 
its headquarters at 1187 Bedford Ave., is considering the 
question of constructing a road from Bath Beach to con- 
nect with East New York. Frank Share and H. B, Ful- 
lerton, of the association, can be addressed. 


BUFFALO, N. Y.—Bids are asked until Nov. 5 for 
asphalt paving in Prospect Ave. from Porter Ave. to Mas- 
sachusetts St. R. G. Parsons, Secy. Dept. Pub. Wks. - 

NEW YORK, N. Y.—Bids are asked until Nov. 2 for 
asphalt block paving in three streets; asphalt paving in 
five and granite block paving in two other streets. C. H. 
T. Collis, Comr. Pub. Wks; and until Nov. 5 for grading 
and paving in five streets. Louis F. Haffen, Comr., 2622 
Third Ave. 

NORTH HEMPSTEAD, N. Y.—The town board and the 
commissioners of highways of this place have decided to 
issue $56,000 in 4% bonds for building macadam roads. 

DOVER, N. J.—The board of freeholders has been pe- 
titioned to construct macadam road from Mount Arlington 
Boulevard to Kenvil and one from Succasunna to the 
county road at Ledgewood. W. E. King, County Engr., 
Landing, N. J. 

JERSEY CITY, N. J.—It is reported that the board of 
freeholders of Greenville recently voted to appropriate 
$155,000 for asphalt paving in three streets. 

NEWARK, N. J.—The Essex county park commission, 
800 Broad St., Newark, has awarded the contract for 
the landscape alterations to the Branch Brook Park to 
James Serne, of Newark, at $29,156. 

EASTON, PA.—The highway department has decided to 
macadamize and otherwise improve four streets. H. R. 
Fehr, Cy. Engr. 

PHILADELPHIA, PA.—The highway committee has re- 
ported favorably on an ordinance for widening a portion 
of Letitia St., at a cost of $31,000, which does not in- 
clude the land damages. 

WASHINGTON, D. C.—The residents of Columbia 
Heights have petitioned the district commissioners to 
Pave and grade a number of streets in that part of the 
city. N. A. Ballinger, Geo. V. Simons and Charles 8. 
Bundy, of the citizens’ association of Columbia Heights, 
are interested. 

BALTIMORE, MD.—Ordinances have been approved to 
grade, pave and curb 15 blocks in four streets. Janon 
Fisher, Cy. Comr. 

NEWPORT NEWS, VA.—The question of improving cer- 
tain streets at a cost of about $35,000 is being consid- 
ered. Geo. Y. Alsop, Cy. Engr. 
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COVINGTON, KY.—It is reported that a: 4, 
on Nov. 3 the proposition to issue $75,(xx, tn te 
brick pavements will be voted upon. ~ 

NASHVILLE, TENN.—Bids are asked unt); \,, 
furnishing paving brick, as stated in our 44,. 
umns. J. A. Jowett, Cy. Engr. 

CLEVELAND, 0O.—The council has adopie) peso) 
for brick paving, grading and otherwis roving eas 
streets. Howard H. Burgess, Cy. Clk. NE six 

TOLEDO, O.—Bids are asked until Noy. » ;,. ,.. 
the Wallbridge Ave. approach to the Fass .. Cading 
L. P. Harris, Cy. Clk. SS Dridge 

WARREN, 0O.—The council has plans for ; 

a number of streets next year. Street Com. 
can be addressed. 

SAGINAW, MICH.—We are informed t},: 
000 sq. yds. of paving has been practically ( 
Additional paving is also proposed, but the 
not yet been decided upon. - E. Terry, ©. 

CHICAGO, ILL.—The South Park board i. 
an ordinance for constructing a boulevard from Michio.” 
Ave. to the river. James W. Ellsworth, Pres. 1s) Men 
igan Ave. =e 

KANSAS CITY, MO.—Bids are asked unti) Noy. 9 
paving with asphalt 19th St., from Main St. to Tracy Ay, 
and also for improving Lydia St. H. A. Wise, cy. Engr 
DENVER, COLO.—The board of public works ha, 
adopted specifications for grading and curbing portions 
of about 40 streets; estimated cost $159,702. 5. yo 
nash, Pres. Bd. Pub. Wks. ae 

CRIPPLE CREEK, COLO.—The Manitou, (r) 
& Cripple Creek Carriage & Toll Road Co. ha: 
corporated with a capital stock of $100.00"). I js pro- 
posed to construct and operate a carriage, wagon and to) 
road over a route, which after leaving the town limits 
of Manitou will follow as near as may be the line of sur. 
vey heretofore made for the Pike’s Peak Ky. (Co. jy 
1883, thence through Crystal Park to Cripple Creek. wa) 
ter D. Sarvin, Austin Hutchinson, W. E. Smiley, J. 4 
Fitting, A. B. Hutchinson and J. W. Kriger are the jy 
corporators. 

DOWNIEVILLE, CAL.—At the election Nov. 3 th 
question of issuing $20,000 in bonds for constructing a 
wagon road in Sierra county will be voted upon. A, J 
Heroux, Clk. 

SONORA, CAL.—The board of supervisors has beep 
petitioned to issue $100,000 in bonds for building a rvad 
from Sonora to Knight’s Ferry. D. M. Ortega, (\k. 


MANUFACTURING PLANTS. 


WATERBURY, CONN.—A factory occupied by th 
Waterbury Wrench Co. and William F. Norman & Co., 
manufacturers of shears, was burned on Oct. 19. The 
main building was a 2-story wooden structure, 150 . 4) 
ft., and together with certain water privileges and lands 
was lately bought for $22,000 by several Waterbury 
capitalists, organized as the Mattatuck Mfg. (o. The 
company will probably rebuild on an enlarged scale. 

BROOKLYN, N. Y.—It is stated that the Newhall 
Engineering Co., of Philadelphia, has been engaged by 
Arbuckle Bros. to prepare the plans and superintend the 
construction of the sugar refinery which the firm pro 
poses to erect in Brooklyn to refine sugar in connection 
with its coffee business. The refinery will have a ca 
pacity to turn out from 2,000 to 2,500 barrels of sugar 
per day. 

NIAGARA FALLS, N. Y.—Francis Frost & Co., paint 
manufacturers, of Toronto, Ont., will build a branch fac- 
tory on Bath Ave., this city. Electric power will be used. 

BEAVER FALLS, PA.—Mayer Bros.’ pottery was burned 
on Oct. 21, entailing a loss estimated at $100,010. 

ALLEGHENY, PA.—The McKinney Mfg. Co., Market 
St., is reported to have begun the erection of a large iron 
building, adjoining its present works. 

PHILADELPHIA, PA.—It is stated that plans have been 
submitted for a 1-story brick addition to the plant of the 
Glen Willow Ice Mfg. Co., just above Manayunk. It will 
be 116 x 40 ft. The company will also need two new 
boilers in its present boiler house. 


WAYNESBORO, PA.—The Geiser Mfg. Co. is erecting 
large pattern works. 


CUMBERLAND, MD.—A newspaper report states that 
the Baltimore & Ohio R. R. Co.'s rolling mill, at Cumber- 
land, which has been idle for some years, will be utilized. 
The mill will be used as a repair shop in connection with 
the new machine shops, and will employ 50) men. It is 
said to be the intention of the company to make al! of 
its own engines. 


KEYSER, W. VA.—It is reported that the new Baltimore 
& Ohio car shops soon to be erected at Keyser will be 
built entirely of iron, 500 x 85 ft., constituting a wing to 
the square shops already at that place, and will employ 
some 200 to 300 hands, most of whom will be skilled me- 
chanics. The town paid the company $10,000 to secure 
the shops. It looks as if the company has abandoned the 
shops at Connellsville, Pa. 


BIG STONE GAP, VA.—On Oct. 19 the car shed and 
shops of the Howells Valley Ry. burned, together with an 
engine and two cars. Loss estimated at $10,000. No in- 
surance, 


BRISTOL, VA.—A press report from this place states 
that J. M. Crowell has closed a deal for paper mil! ma- 
chinery amounting to $30,000, and will organize a stock 
company for the purpose of manufacturing paper in 
Bristol. 

MANCHESTER, VA.—The Richmond Cotton Mills Co. 
has been incorporated with a capital stock of $20),("), 
for the establishment of cotton mills at this place; incor- 
porators: John A. Smith, of Bessemer City, N. C.; Alfred 
G. Bishop, Jr., of Richmond; Alfred G. Bishop, Sr., of 
New York, and Henry A. Haines, of Elizabeth, N. J. 

CLIFTON, 8S. C.—The Clifton Cotton Mill Co. will soon 
bogie operating a new plant. The building is $2)» 
108 ft., four stories high, with a — building 100 « 100 
ft. The dam and foundation of the building cost $50.1"). 
The power generated by water is 2,000 HP. on two pairs 
of 42-in. McCormick wheels, built by S. Morgan Smith, 
York, Pa., supplemented by an 800-HP. steam engine. 
manufactured by the C. G. Cooper Co., of Ohio. Th: 
power is designed for 50,000 spindles, but the present 
building will only accommodate 35,000, one end being 
left for an extension for 15,000 more spindles in the 
future. A weave-room containing 1,100 looms has also 
been completed in connection with the plant. For the 
benefit of the operatives, a hotel, store and a number of 
dwellings have been built. Pres., D. E. Converse, of 
Spartanburg, 8S. C. 

WALTERBORO, 8S. C.—The new cotton mill on which 
work has been in progress for nearly a year will be com- 
pleted in a tew weeks, and it is expected that it will be 
n full operation before Jan. 1. 

CHATTANOOGA, TENN.—It is stated that the plant 
of the Chattanooga Pulley Co., which was recently de- 
stroyed by fire, will probably be rebuilt soon, but the 
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t date has not yet been determined. The officers of 


»y contemplate the erection of a 1-story brick 
toe sing. wit annexes, to cost about $8,000, while new 
balpinerY costing $15,000 or more will be purchased. 


KRON, 0.—The stoneware works of Whitmore, Robin- 
4 & | o. were Gentrozed bY fire on Oct. 20. Loss, about 
son & TY). insurance, $100,000. It is stated that the plant 


will be rebuilt. 

INDIANAPOLIS, IND.—The Munger bicycle plant has 

cold = 6to.)=CF rank «Fowler, of Chicago, formerly 
been ted with the Fowler Bicycle Co. He expects to en- 
eng the plant to about four or five times its present 
sanacity and employ from 250 to 500 people. 

BAY CITY, MICH.—The Dry Dock Iron Works was de- 
stroyed by fire on Oct. 17. It was insured for $16,000. 


DETROIT, MICH.—It is reported that the United Alkali 
co., of Great Britain, with a capital stock of $40,000,000, 
os purchased for $170,000 100 acres of land in the west- 
o suburbs of Detroit and will erect a soda ash and salt 
err xs to employ 1,000 men. C. A. Rathbone, 604 Union 
Trust Bidg., negotiated the sale. 


BARRON, WIS.—The Barron stave and heading plant 


burned on Oct. 24. Loss estimated at $10,000; insurance, 
$4,000. 

GREAT FALLS, MONT.—Volk Bros.’ brewery burned 
on Oct. 22. Loss, about $30,000; insurance, $17,500. 


PETERBORO, ONT.—The Dixon Co.'s saw mill and 
lumber yards, Donnell’s planing mill and Green’s pump 
factory. were destroyed by fire on Oct. 26. Loss estimated 
at $40,000; fully insured. 


GAS PLANTS 


LYNN, MASS.—The Lynn Gas & Electric Co. has con- 
tracted with Bartlett, Hayward & Co., of Baltimore, Md., 
for the erection of a holder of 1,000,000 cu. ft. capacity, 
to be erected the coming summer. 

BROOKLYN, N, Y.—The Coney Island Gas & Fuel Co., 
which was granted a franchise by the town board of 
Gravesend nearly three years ago, has commenced laying 
mains in the principal streets at Sheepshead Bay (now 
Ward 31). Efforts are being made to have street lamps 
put in. Jas. A. Eustis, Supt. 

NEW YORK, N. Y.—Justice MacLean, in the Supreme 
Court, Oct. 27, issued an injunction to restrain the board 
of aldermen from awerding a franchise to the Consumers’ 
Gas, Heat & Power Co. for laying pipes in the streets 
to supply fuel gas through the city. A franchise has also 
been asked by the Metropolitan Fuel Gas Co. which offers 
to furnish fuel gas to the public at 50 cts. per 1,000 cu. It., 
and to manufacturers and the city at 25 cts., paying the 
city 25 ets. per lin. ft. of pipe laid. The company also 
offers the city $100,000 for the franchise and will put up 
a bond of $500,000 for the faithful performance of the 
work. The Metropolitan company’s officers are: Pres., 
H. M. Thompson; Vice-Pres., C. D. Hauke; Secy. and 
Treas., H. Dailey, Jr.; Consult. Engr., James L. Hast- 
ings. 

RICHMOND HILL, N. Y.—The Brooklyn & Queens 
County Gas Co., which recently petitioned for an exten- 
sion of 60 days’ time in which to lay its mains in this 
place, commenced work last week. 


JERSEY CITY, N. J.—Bids are asked until Nov. 2 for 
street lighting, as noted more fully under Electric Light 
and Power. Geo. T. Bouton, Clk. Bd. 


PHILADELPHIA, PA.—Bids are asked until Nov. 4 
for two Brander patent charging machines, with all 
necessary appurtenances, and also for two turntables and 
foundatii_ns complete, at Point Breeze works; also for 
repairs to wharves at 25th Ward works. Thos. M. 
Thompson, Dir. Pub. Wks.——George W. Stewart is erect- 
ing a retort house for the bureau of gas at Tioga St. and 
Delaware Ave. It is to be one story high, 318 ft. square 
and will cost $16,000. 


DELAWARE CITY, DEL.—It is stated that the syn- 
dicate that has applied for a water-works franchise has 
also asked for a franchise for a gas plant. J. Taylor Le- 
land, of Philadelphia. is interested. 


WILMINGTON, DEL.—A petition, said to contain 4,000 
names, has been presented to the street and sewer de- 
partment asking that the Oxy-Hydrogen Co., of which 
J. Edward Addicks is controlling stockholder, be per- 
mitted to lay mains and complete its plant. 

BROWNSVILLE, TENN.—A franchise has been granted 
to G. W. Benedict, of Cincinnati, for a water-gas plant, 
to be erected at once. A. D. Bright, Jr., of Brownsville, 
is said to be interested. 


_ CANTON, O.—The Stark Oil & Gas Co. was incorporated 
in West Virginia Oct. 19, with a capital stock of $50,000, 
commencing with $600, to drill oil and gas wells, etc.; 
incorporctors, M, 8. Hasler, Samuel Lowenstein, Jacob L. 
Simon and others, of Canton. 

TOPEKA, KAN.—The Topeka Gas Co. has been peti- 
tioned to extend its pipes through Potwin, and, it is said, 
will probably make the extensions. 


MISCELLANEOUS CONTRACTS. 


FIRE ENGINE.—Lebanon, Pa.—The Rescue Fire Co. 
will purchase a new fire engine. 

STREET SIGNS.—Indiwnapolis, Ind.—Bids are asked by 
the board of public works until Nov. 2 for street signs. 

_DREDGING.—Wilmington, Del.—Bids are asked until 
Noy. 5 for dredging in Murderkill River, Del. Maj. W. F. 
Smith, U. S A 
_ BONDS.—Brooklyn, N. Y.—Bids are asked until Nov. 
» for the purchase of $2,111,240 in 3%% gold bonds. Geo. 
W. Palmer, Comptroller. 

_MAUSOLEUM.—Newark, N. J.—It is stated that Judge 
Kreuger has awarded the contract for a family mausoleum 
to cost $100,000 in Fairmount Cemetery. 

EXTENDING WHARF.—Baltimore, Md.—Bids are asked 
until Oct. 29 for extending the wharf at Quarantine sta- 
ton. N. H, Hutton, Engr., Harbor Board. 

WHARF.—Newport, R. I.—Kaull & Anthony have com- 
menced preliminary work for their wharf 130 ft. long 
and 7) ft. wide, just south of Crowley's shipyard. 

x STONE, ETC.—Memphis, Tenn.—Bids are asked until 
Peed, 2 for furnishing brush, poles, rip-rap stone, etc. 

apt. G. D. Fiteh, U. S. Engr., 99 Madison St, Memphis. 

BONDS,—Arverne-by-the-Sea, N. Y.—Bids are asked 
until Nov. 7 for the purchase of $8,000 in 5% village 
sera Fe R. Waters, Pres. Bd., 54 Franklin St., New 

ork city. 

(RACE TRACK.—Fort Erie, Ont.—The Fort Erie Jockey 
iub will build a race track and various buildings, to 
the aan R. A. Waite, of Buffalo, N. Y., preparea 

TELEPHONE SYSTEM.—Wilkes Barre, Pa.—The cour- 
‘ll has granted the People’s Telephone Co. permission to 


coustruet and operate lines in this city. T. H. Atherton 
is interestec, 





ENGINEERING NEWS. 


STONE CRUSHER.—Ludington, Mich.—The county com- 
missioners are reported to have decided to buy a stone 
crusher and to macadamize some of the sandy roads lead- 
ing to this city. 

SPRINKLING CART.—Eureka, Cal.—Supervisor Clark 
has been authorized to prepare specifications and adver- 
tise for bids for the purchase of a sprinkling cart for use 
on the Arcata Road. 

TELEPHONE.—Grafton, N. Dak.—It is reported that the 
System of the Northwestern Telephone Co. will be ex- 
tended to this place soon. H. G. Webster, Local Magr., for 
Grand Forks, N. Dak. 

GUN EMPLACEMENTS.—Savannah, Ga.—Bids are asked 
until Nov. 16 for building gun emplacements on Tybee 
Island, Ga., as stated in our advertising columns. Capt. 
O. M. Carter, U .S. Engrs. 

GUN EMPLACEMENTS.—New London, Conn.—Bids are 
asked until Nov. 28 for building gun emplacements on 
Great Gull Island, N. Y., as stated in our advertising 
columns. Capt. Smith S, Leach, U. S. Engrs. 

REMOVAL OF PIERS.—New York, N. Y.—Bids are 
asked until Nov. 2 for the removal of the piers at the 
foot of Jane and Horatio Sts., North River; 15,561 sq. 
ft. of area. Geo. S. Terry, Secy., Dept. of Docks. 

DREDGING.—New York, N. Y.—Bids are asked until 
Nov. 10 for 85,000 cu. yds. of mud and sand dredging in 
Sherman's Creek, Harlem River. Geo. S. Terry, Secy. 
Dept. of Docks, Pier A, Battery Place, North River. 

GUN EMPLACEMENTS.—Wilmington, N. C.—Bids are 
asked until Nov. 21, for building gun emplacements hear 
mouth of Cape Fear River, N. C., as stated in our adver- 
tising columns. Lt. Col. D. P. Heap, U. 8S. Engrs. 

CONCRETE BATTERY.—New York, N. Y.—Bids are 
asked until Nov. 28 for constructing a concrete battery 
at Fort Hancock, Sandy Hook, N. J., as stated in our ad- 
vertising columns. Col. G. L. Gillespie, U. S. Engrs. 

WHARF.—St. Louis, Mo.—James Short has _ been 
awarded the contract for constructing a wharf at the foot 
of Krauss St. in Carondelet at $7,207. The work house 
is to furnish the dike rock, macadam and rip-rap to be 
used. 

DAMS.—San Francisco, Cal.—The state debris commis- 
sion has authorized the following mines to construct dams: 
Gold Run mine, Placer county; Cascajo mine, Calaveras 
county; Larsen mine, El Dorado county; King Sayer mine, 
Plumas county. 

STONE CRUSHERS, ROAD MACHINES, ETC.—Pas- 
coag, R. I.—It is reported that the taxpayers at a meeting 
on Oct. 19 voted an appropriation for the purchase of a 
stone crusher, road machine, engine, etc.; $50,000 was 
appropriated for building roads. 

NAVAL SUPPLIES.—Washington, D. C.—Bids are asked 
until Nov. 4 for supplies for the navy yards at Norfolk, 
Va., and Brooklyn, N. Y., and until Nov. 17 for supplies 
for the navy yard at Mare Island, Cal. Edwin Stewart, 
Paymaster-Gen., U. S. Navy, Washington. 


TUNNEL AND MASONRY DRAIN.—New York, N. Y.— 
Bids are asked until Nov. 4 for excavating a tunnel and 
constructing a masonry drain at Jerome Park reservoir, 
near Sedgwick Ave. James C. Duane, Pres.; Edward L. 
Allen, Secy. Aqueduct Comn., 280 Broadway. 

MARINE RAILWAY, ETC.—Bridgeport, Conn.—A. J. 
Beardsley & Son intend to spend $30,000 enlarging their 
shipyard; the marine railway will be made 400 ft. long, 
and will be operated by larger machinery; contract for 
boilers has been let to the Bridgeport Boiler Works. 


DITCH.—Los Angeles, Cal.—The contract for the Rubio 
Canon ditch which will carry off the storm water from 
Rubio Canon and protecta territory of 4,200 acres to 
the northeast, was let Oct. 14 to Jas. H. Dovey, of Pasa- 
dena, Cal., at $6,500. The stone ditch will be 6,000 ft. 
long. 


COLD STORAGE.—Brooklyn, N. Y.—The Metropolitan 
Cold Storage & Heating Co. has applied for a franchise 
to lay pipes, tubes, etc., for heating and refrigerating 
purposes. It is proposed to build a plant near Wallabout 
Market to cost $100,000. J. Herbert Watson is the at- 
torney. 


PARK IMPROVEMENTS.—Buffalo, N. Y.—Plans have 
been approved by the park commissioners for dredging 
the North Park lake and placing a @am and lock at end 
of same; also for excavating for small lakes at Humboldt 
Park. The last named work is provided for by a $10,000) 
appropriation. 


PIER WORK.—Brooklyn, N. Y.—Bids are asked unti) 


Nov. 4 for removing old pier and bulkhead and preparing 
for and building a new wooden pier and approach, with 
appurtenances, including a sewer box through same, at 
the foot of Metropolitan Ave.; surety required, $30,000. 
T. B. Willis, Comr. Cy. Wks. 


PIER.—Jersey City, N. J.—The Erie R. R. has filed plans 
for the rebuilding of Pier No. 5, just north of the station 
at the foot of Pavonia Ave., which was recently burned. 
The plans provide for the extension of the dock to the 
building line. It will be 900 ft. long, 70 ft. wide, and 2 
ft. high; estimated cost, $40,000. 


DRAINAGE WORK.—New Orleans, La.—The executive 
committee of the drainage board has decided to propose a 
plan for the removal of the drainage of the Melpomene 
Canal to the upper line canal, to cost $15,000. This is the 
beginning of the construction of an extensive drainage 
system for the entire city. B. M. Harrod, Ch. Engr. 


CONDUITS.—Baltimore, Md.—At the election Nov. 
3 the: question of funding the floating debt amounting to 
$1,600,000 and also of issuing $1,000,000 of city bonds 
with which to construct conduits for electric light and 
other wires in the streets and alleys will be voted upon. 
Alcaeus Hooper, Mayor; Wm. F. Stone, Cy. Register. 

PIPE LINE.—Trenton, N. J.—Vice-Chancellor Emery 
rendered a decision Oct. 22 in favor of the United States 
Pipe Line Co., in the proceedings for an injunction 
brought by the Delaware, Lackawanna & Western R. R. 
Co., to restrain the other company from laying its oil 
pipes under the tracks in Warren county. The Pipe Line 
Co. will go on now with the construction of its line to the 
seaboard. 


GRADE CROSSING.—Boston, Mass.—A grade crossing 
commission is considering plans for abolishing the grade 
crossings of the New York, New Haven & Hartford and 
the New England railways in Dedham, Hyde Park and 
West Roxbury. Plans were submitted by Collin M. Inger- 
soll, Jr., of the New Haven railway. A hearing will be 
given Nov. 7. 8S. N. Aldrich, Chn. Com., 20 Beacon St.; 
E. B. Bishop and Henry C. Southwick, Comrs. 

PARK.—Brooklyn, N. Y.—Olmstead, Olmstead & Eliot 
have completed plans for the new Dyker Beach park, on 
Gravesend Bay, between Bath Beach and Fort Hamilton, 
and workmen are now grading a roadway along the banks 
of the proposed Ixgoon. J. & F. Kelly have the contract 
for a -ft. wooden bridge across the meadows, to be 
completed before Jan. 1. ‘The basin is to be dredged and 
other improvements made as rapidly as possible. 

MAIL TUBE.—Brooklyn, N. Y.—At a meeting of the New 
York & Brooklyn Bridge trustees, Oct. 26, the New York 
Mail & Newspaper Transportation Co. was granted per- 


. 
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mission to construct two 8-in. pneumatic tubes on the 
bridge for conveying mail between the post offices of the 
two cities; tubes are estimated to cost $140,000; com- 
pany will receive $14,000 a year from the government 
and will pay $1,000 a year to the bridge trustees. Maj. 
P. H. McNulty is interested. 

FERRY APPROACH.—Galveston. Tex.—The commis- 
sioners’ court received plans from the following Oct. 14 
for a ferry approach at Bolivar: W. H. Tyndall, 2107 
Market St., Galveston; estimafed cost, with Heffron’s cov 
ered piling, $37,500, with creosoted piling, $46,000; T. P. 
Nichols, estimated cost, with creosoted piling (not less 
than 20 Ibs. per cu. ft.), $55,000; A. J. Johnson, $53,576. 
creosoted, not less than 2 Ibs., etc.; H. T. Wilson, $24 
957, with uncreosotea piling, $30,187, with creosoted pil 
ing, $31,197, with Poynor, Bryant, Bryant & Co.'s patent 
covered piling. The foregoing are all based upon a struc- 
ture 35 ft. wide. H. C. Ripley submitted plans for a 
structure 20) ft. wide, planked all over so that wagons 
may pass by turning out on to the railway track 

PARK WORK —New York, N. Y.—Bids are asked un‘il 
Nov. 9 for constructing parapet-wall on Riverside Driv« 
from the existing wall near Séth St., to SS&th St.; for 
grading for widening the roadway of 153d St., between 
«th Ave. and Macomb’s Dam Road; for an approach to the 
new Macomb’s am bridge and setting curb-stones and 
grading and paving with asphalt the sidewalks surround 
ing the plot of land north of 153d St., between 7th Ave 
and Macomb’s Dam Road; and for furnishing and deliver 
ing garden-mold, where required on Central and Riverside 
parks. The engineer's estimates of the work to be done 
are as follows: 75 cu. yds. of concrete foundation; 112 
cu. yds. of rubble masonry; 50 lin. ft. of parapet wall 
™) lin. ft. of granite coping; 1,600 cu. yds. earth and rock 
excavation; 9,000 sq. ft. of asphalt walk; 6.275 cu. yds 
of garden mold, etc. 8S. V. R. Cruger, Pres. Park Comrs 


FILLING, ETC.—Hartford, Conn.—Estimates are wanted 
for pumping 1,250,000 cu. yds, of sand from the river and 
depositing same one-eighth to one-quarter of a mile dis 
tant; also information as to cost of plant to accomplish 
the result at the most economical rate, length of time 
required and if 425,000 cu. yds. can be pumped at the 
same ratio. This work is projected in connection with th« 
long-discussed plans for protecting the city from the high 
waters of the Connecticut River. A committee has been 
appointed to investigate the matter and at a recent pub 
lic meeting several plans were proposed. Estimates made 
in 1866 placed the cost of dykes at $500,000, or of raising 
the more important of the flooded area (45 acres) to a level 
1 ft. above the 1854 flood line, requiring 425.000 cu. yds. 
of filling, at $170,000. The committee considering the 
different plans includes D, G. Stoughton and Niles B. 
Preston, Mayor. 

TUNNEL.—Brooklyn, N. Y.—Local papers state that 
plans have been completed by the New York & Brooklyn 
R. R. Co. for a traffic tunnel under the East River 
between Brooklyn and New York, which it is claimed 
can be completed within a year. The start is to be made 
as soon as the necessary franchises are secured in Brook- 
lyn. The consent of New York has already been obtained 
The Brooklyn termina! station will be located near 
Willoughby and Adams Sts. The route will be in nearly 
a straight line from the Brooklyn terminal to the New 
York terminal at Park Row and Ann St. The tunne! will 
be wide enough for four tracks. It is estimated that a 
speed of 25 miles an hour can be maintained, thus ren- 
dering it possible to make the trip from terminal to ter- 
minal in less than two minutes. The entire distance will 
be less than 8,100 ft.; estimated cost, $6,000,000. Pres., 
B. S. Hennessy; Secy. and Treas., Otto Andrea; Silas B. 
Dutcher, Pres. Hamilton Trust Co., Brocklyn I. NN. 
Partridge. Pres. Brooklyn City & Newtown Ry., and Emer 
son McMillan, who superintended the construction of the 
East River gas tunnel, are interested. 


CONTRACT PRICES. 


PIPE SEWER.—Brooklyn, N. Y.—The following bids 
were received by T. B. Willis, Comr. Cy. Wks., Oct. 25, 
for a pipe sewer in Moffatt St., between Hamburg Ave. 
and Knickerbocker Ave., and in Hamburg Ave., between 
Cooper St. and Moffatt St.: 
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18-in. cement... $1 
15-in. a be i 


12-in. 


18-in. vitrified. 2.00 1.40 

15-in. ue 1.80 1.20 

12-in. ' 1.35 : ‘ Gee ane 
Manholes ..... 35.00 29.00 27.00 25.00 25.00 26.00 25.00 
Basins ........ 100.00 89.00 97.00 85.00 90.00 90.00 85.00 
F’d’n plank ... 18.00 18.00 18.00 18.00 18.00 18.00 18.00 
Concrete ...... 1.00 3.50 1.00 1.00 4.00 OL 1 


STONE PAVING.—Camden, N. J.—L. E. Farnham, Cy. 
Engr., opened bids Oct. 23 for paving several streets, con- 
tracts being awarded as follows; all local bidders: Thos. 
A. Nelson, paving Fern St., 7th to Sth St., with granite 
blocks, $1.18 a sq. yd.:; repaving, 12 cts.; removing old 
material, 8 cts. a sq. yd.; new flagstone, 27 cts. a lin, ft.; 
new curbstone, 30 cts. a lin. ft.; new gutter-stone, 16 cts. 
a lin. ft.; resetting gutter-stone, 2 cts. a lin. ft.; reset- 
ting curbstone, 5 cts. a lin. ft.; Wm. H. Sherman, rubbie 
paving in Liberty St., 3d to 4th St., 68 cts., 8 cts., 5 cts., 
23 cts., 30 cts., 75 cts., 1 ct. and 4 cts. respectively, for 
same items as in preceding contract; Wm. H. Sherman 
also received contract for rubble paving in St. John St., 
Royden St. to Line St., for which the bids were as fol- 
lows: 
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Paving, sq. yd.................$0. $0.62 $0.64 $0.67 
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Removing old material, sq. yd.. .0% 08 AK at) 
New flagstone, lin. ft........... .26 4 | 23 2h 
New curbstone, lin. ft........... aw a0 0 27 
New gutter-stone, lin. ft........ .16 15 In 16 


Reset gutter-stone, lin. ft....... On An An re 
Reset curbstone, lin. ft......... .04 08 4 2 
DREDGING.—Baltimore, Md.—Col. Peter C. Hains re 
ceived the following bids Oct. 26 for dredging 5.000.000 
cu. yds, in ship channel! leading to harbor at Baltimore: 
Per cu. yd. Total 
Morris & Cumings Dredging Co...... $.080 $445,000 
American Dredging Co.... Thode ONN4 442,000 
Baltimore Dredging Co............. OR75 37 000 
I Gs 5 oS 0 be 0 cis o'n.o» 6 0.0: ; 10 100.000 « 
Virginia Dredging Co....... cae a OTv9 399,500 
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WATER MAIN.—Bast Cleveland, O.—The contract for for 8.5 cts.; Seldens to Heaths, to A. & J. Wynne, for in Engineering News, were pub 7 

laving a water main in Euclid Ave. has been awarded to 10.5 cts.; Hall’s landing levee, to John G. Sessions, for Oct. 1. eeemeed in 

Brennan & Decelle, at 31 cts. a ft. for 10-in. and 29 cts. 10.99 cts.; Arcadia, to A. J. Roach, for 11.9 cts. TELFORD ROAD.—Camden, N. J.—Th, 

for 8-in. pipe; contract for ee awarded to the Lake Shore DRAINAGE DITCHES.—St. Paul, Minn.—The state were received Oct. 13 by the town of Sto... !2& bids 

Foundry, at $19.45 a ton, delivered on street. drainage commission has awarded the contract for the county, for building a telford road on ¢... .) omer 
RIVER BANK PROTECTION.—Evansville, Ind.—The extension of the Spring Creek ditch in Norman county: Federal St. to Delaware River: SU, frog 

water-works trustees have voted to award the contract for 


16,000 cu. yds., to John Foley, at 9 cts. a cu. yd., to be 
river bank protection, as advertised in Engineering News, completed in 30 days; contract for the extension of the 
to Eichel, Arnold & Co., bids being received Oct. 15 as 


Mustinka ditch in Grant county, 20,000 cu. yds., was 
follows; L. Weinheimer, Clk.: awarded to W. E. Blaistead, at 8 cts. a cu. yd., to be com- 
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Bids Received at Evansville, Ind., Oct. 15, for River Bank Protection, 


' 10-in. Telford, sq. yd... 

Granite blocks, sq. yd...... 
Covered gutter, lin. ft..... 

Extra earth excavation, cu. yd...... 

‘Awarded contract; injunction has been 
citizens. 

RIP-RAP EMBANKMENTS.—Duluth, »\; 
lowing bids were opened by Maj. Clinton 
20 for rip-rap embankment at Agute Bay, \\),, 
tised in Engineering News: 


Bidder. 


F 
en & Son 
A. Ward 


Quantities, 


dianapolis. 
kel & Nugent 
Evansville. 
& Co., Evans 
ville. 
ansville. 

& Young, 
Chicago. 


Shover, In- 
S er & Co., Ev- 


¥Charles E. 

* Bedford, Wei- 
Biche! Arnold 
«Michael Web- 


31,700 lin, ft. . 


214 
15,850 ft ; 


te 


_ 
= 
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: er. A. Kearns, 
Chieago. 


. *Richardson 


White oak wales 
Iron bolts and washers 
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Riprap filling 
Slope paving 


LEVEE WORK.—Greenville, Miss.—A press report states 
that the board of Mississippi levee commissioners met in 
special session Oct. 15 and let contracts for levy work 
aggregating about 500,000 cu. yds., as follows: Greenville 
jievee, section 1, to Johnson & Shippey, for 9.49 cts. a cu. 
yd.; Greenville levee, section 2, to Tim Sullivan, for 10.4 
cts, a cu, yd.; Greenville levee, section 3, to Johnson & 
Shippey, for 10.88 cts.; Greenville enlargement, to C. A. 
Winter, for 23% cts.; Ingomar levee, to Kennedy & Tracey, 


Emprovement of Erie Canal, Middle 
Division—Contract No. 1. 


EW YORK STATE CANALS — NOTICE 

to Contractors—Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 22d, 1896. 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Tuesday, November 10th, 
1806, at 12 o'clock noon of that day, for 
the improvement of the Erie canal from the 
east line of Oneida county to a point 100 feet 
below the lower hollow quoin of Lock No. 46. 

Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In_ the_ selection cf 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the supe”- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thue raised. 


The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
teriels and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks. 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shal! 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chaptcr 794 of the laws of 1896. 


The Superintendent of Public Works will 
employ inspectors to represent his devart- 
ment in and during the prosecution of the 
said work, and the orders and _ require- 
ments of said inspectors must be observed 
by thg contractor, and said inspectors 
must x furnished with every needed or 
required facility for the inspection of ali 
materials and work under the contract. 


This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 


Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of ulic Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $6,800; and will be re- 
tained as a part of the security until the 
completicn of the work; the amount of 
labor bond required on execution of con- 
eract, $47,600; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $68,000. All proposals 
for the above werk must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 
envelope. ‘‘Proposal for the improvement of 
the Erie canal, from the east line of Oneida 
county to a point 100 feet below the lower 
hollow quoin of Lock No. 46."" The right is 
reserved to reject -. or all bids. 

aEO. W. ALDRIDGE, 
43-3t Superintendent of Public Works, 


1.25 


2.05 


1.20 
2.70 





sary repairs. 


Improvement of Erie Canal, Middle 
Division—Contract No. 2. 


EW YORK STATE CANALS — NOTICE 
‘ to Contractors—Office of the Superia- 
tendent of Public Works, Albany, N. Y., 
October 22d, 1896. 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Tuesday, November 10th, 
1896, at 12 o'clock noon of that day, for 
the improvement of the Erie canal from 
4a point 100 feet below the hollow quoin ot 
Lock No. 49 to a point 100 feet below the 
tower hollow quoin of Lock No. 50. 

Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
Yffice of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In the selection of 
cements to be used in the said work, those 
nanufactured in this state will be given the 
»yreference, provided they satisfactorily pass 
he tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and e and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shall 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observed 
by the contracicr, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other = or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $9,250; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $64,750: the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $92,500. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 
envelope, ‘‘Proposal for the improvement 
of the Erie canal, from a point 100 feet be- 
low the lower hollow quoin of Lock No. 49 
to a point 100 feet below the lower hollow 
quoin of Lock No. 50." The right is reserved 
to reject any or all bids. 

GEO. W. ALDRIDGE. 
48-3t Superintendent of Public Works. 


$15,446 _ $23,510 $17,023 $20,779 


pleted in 30 days. O. H. Hoffman, Engr. Comn., was di- 
rected to examine all completed ditches and make neces- 


pal 

CAST-IRON PIPE.—Holyoke, Mass.—The water commis- 
sioners received bids Oct. 19 for an additional 1,800 tons 
of 20-in. water pipe, and awarded the contract to the Na- 
tional Pipe & Foundry Works, at $20.35 a gross ton for 
pipe and 1.9 cts. a lb. for special castings. The bids re- 
ceived Sept 25 for 2,500 tons of 20-in. pipe, as advertised 


$20,374 


in provement of Erie Canal, Middle 
Division—Contract Neo. 3. 


WEW YORK STATE CANALS — NOTICE 
+ to Contractors—Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 22d, 1896. 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Tuesday, November 10th, 
1896, at 12 o’clock noon of that day, for 
the improvement of the Erie canal from a 
point 100 feet west of the upper hollow quoin 
of Lock No. 50 to 100 feet west of the 
center of Camillus Road Bridge. 

Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In the_ selection of 
cements to be used in the said work. those 
manufactured in this state will be given the 
»yreference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer. as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must he 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shall 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order. at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works wiil 
employ inspectors to represent his lepart- 
ment in and during the prosecution of the 
said work, and the orders and _ require- 
ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $6,350; and will be re- 
tained as a rt of the security until the 
completion the work; the amount of 
labor bond required on execution of con- 
tract, $44,450; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $63,500. All proposals 
for the above work must be addressed to 
the Superintendent of Public! Works at 
Albany, N. Y., and must be endorsed on 
envolope, ‘“‘Proposal for the improvement 
of the Erie canal, from a point 100 feet west 
of the upper hollow quoin of Lock No. 50 to 
100 feet west of the center of Camillus Road 
Bridge.” The right is reserved to reject any 


or all bids. 
GEO. W. ALDRIDGE. 
43-3t Superintendent of Public Works. 


Wm. H. Randall, West Duluth, Minn 
Jacob H. Carlson, Culuth, Minn 
Samuel Meniece, Duluth, Minn... : 
Tulloch Bros. & Magee, Duluth, Minn... . 
A. & D. Sang, Duluth, Minn ie 
Jacob Zimmerman, Duluth, Minn.... .... 
Geo. R. King and Hugh Steele, Duluth, Mi: 
Cooper & Doubleday, St. Paul, Minn 
Elisha G. Gay, Oneida, N. Y. 
Wm. McCurdy, Houghton, Mich., and Alex. 
Curdy, DUMMD, BABB ied sicces ........ 
Powell & Mitchell, Marquette, Mich.... 
Porter Bros., Duluth, Minn. (accepted)... 
Walter H. Singer. Duluth, Minn 
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Improvement of Eric ¢ anal, Middl 
Division—Contract Vo, 1. , 


NEw YORK STATE CANAL 
to Contractors—Office 0; 1 
tendent of Public Works, Albany. 4° 
October 22d, 1896. ie 
Pursuant to chapter 79, jaws 
and chapter 794, laws of 1S(\ 
posals will be received by the Sunerinn, 
ent of Public Works, at his office in. 
bany, N. Y., until Tuesday, November toy 
1896, at 12 o’clock noon of ut day 
the improvement of the Erie canal from j 
feet west of the center of Carillus Ror: 
“113” to 100 feet west-of the center of pe 
Road Bridge. : = 
Plans, specifications, notices 
of contract may be seen from 
publication of this notice to th. 
for the receipt of proposals, at the om 
of the Superintendent of Public Works » 
Albany, N. Y., and at the office of Thom 
Wheeler, Assistant Superintenden 7 
lic Works, in Syracuse, N. Y., a: 
office of R. G. Lay. Assistant Su; 
ent of Public Works, in Rochest: 
REQUIREMENTS —In_ the le ‘ 
cements to be used in the said work. thos 
manufactured in this state will be given th: 
preference, provided they satisfactorily pas 
the tests called for by the specifications. 
In case any questions shall arise ‘n te- 
lation to the accuracy of th: nent tests 
as provided in the specifications for thi. 
work, the Superintendent of Public Work 
may require that said tests shal! be repea: 
ed in the presence of and under the er 
vision of agents or experts employed | 
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of 1895 
sealed pr 


and 
the date 
date fixed 


forn 


him to enable him to settle th: 
thus raised. 

The Superintendent of Public Work: 
will require that all prices which shall > 
agreed upon between the contractor and 
resident engineer as compensation for ma 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks 
proposed to be appropriated outside of th: 
present canal appropriation lines, must b 
determined by the Superintendent of Put 
lic Works before the resident engineer sha 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works wi 
employ inspectors to represent his depart 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observ: 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of a! 
materials and work under the contract. 

This notice will be publicly exhibited a! 
the letting of said work, and wil! be at- 
tached to and become a part of any con 
tract which may be executed by the Su 
perintendent of Public Works for sa‘d 
work, and shall have the same binding ef- 
fect as any other part or portion thereof 

Every proposal for said work must b 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $6,950; and will be re- 
tained as a of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $48,650; the amount of bond for the 
faithful performance of contract, on éx- 
ecution of cont $69,500. All proposals 
for the above must be addressed to 
the Superintendent of Public Works at 
Albany, ‘N. Y., and must be endorsed on 

as improvement 


center of Camillus Road ‘113” to "100 
west of the center of Peru Road Bridge. 
right is reserved to reject any of 


bids. 
GEO, W. ALDRIDGE. 
43-3t Superintendent of Public Works. 
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Farm Creek 
10,000 ft. long, 
cavated 


peorta 


Supplement—October 29, 1896. 


; CHANNEL.—Peoria, lil.—The following 
eceived Oct. 20 for the improvement of the old 
channel, as advertised in Engineering News; 
50 ft. wide on bottom, 4 to 7 ft. deep; ex- 
material to be put in levees 150 ft. apart and 
jay ft. above grade of channel; Jacob A. Harman, Engr., 


tion, 55 cts. a sq. yd. 
$1.68 a sq. yd. for 1,450 
hO cts. a lin. ft. 


LIGONIER BLOCK PAVING.—Allegheny, Pa.—A con- 
tract for paving Overlook St. has been awarded 
Purnell, at 30 cts. a cu. yd., for 1,500 cu. 
for 830 sq. yds. bric 
. yds. Ligonier block paving, 
for 1,000 lin. ft. curbing, 70 cts. a lin. 
e for 300 lin. ft. granite crossings. 


ENGINEERING NEWS. 


to A. V. 
ds. excava- 
sidewalks, 


METAL MARKET PRICES. 


FOUNDRY PIG IRON.—New York: $11 to $12. 
burg; $10.25 to $12. Chicago: $10.75 to $11.50. 

LEAD.—New York: 
St. Louis: 2.65 to 2.7 cts. 

BARB WIRE. 
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Pitts- 
2.85 to 2.9 cts. Chicago: 2.6 cts. 


Pittsburg: $1.75 to $1.80 for galvan- 








a3 eB PIPE SEWERS.—Lincoln, Ill.—T. S. Davey, Cy. Engr., ized and $1.55 and $1.65 for painted in carload and less 
33 wie 3% wee that the contract = the —— than carload lots at mill. 
= oh tranch sewers has been award to Aur & Co., and that NAILS.—Pittsburg: $2.55 per ke . ak 
ae Fi > ai ees g® a for the South Kickapoo St. sewer to David Mitchell, the 2.65 for less than oo Ws ef te won an mill, $2.30 
ese $28 7S “ bids being as follows: : and $2.40 for cut nails at mill. Chicago: $2.70 and $2.80 
2 So Rf ns 
. amit Co., Mendota, Wis.$0.31 $20.00 10 $31,700 ‘ 
Grant Stone Co., Peoria, Ill... .1548 39.00 15 16,485 Bids Received at Lincoln, Ill, Oct. 19, for Constructing Pipe Sewers. 
- oe 7. as . _ rye x an ——_——Brainard Branch.— ———— -South Kickapoo St.- 
McArthur Brew, Ce Pittefela Til. “09 10.00 4 9350 24-in. 18-in, 15-in, 8-in. Man- 18-in. 12-in 
2, V. Wills & Sons, —" ” - Bidder. pipe, pipe, pipe, pipe, holes, tile, pipe, Lamp 
a 4 i 2,532 ft. 1,140 ft. 2,185 ft. 1,928 ft. Lsoo ft. 25 holes. 
*Accepted. . . 3. P. Gheamabes, Chisees, The. .c. ice cccececs. FO $0.95 $0.80 $0.22 $25.00 $1.05 $0.50  s7.50 
DREDGING.—Newport, R. I.—Maj. D. W. Lockwood re- = james H. Roach, Chicago, Ill ............-+00+: ie — = 1 oF GK) 
ceived the following bids Oct. 21 for dredging 35,000 cu. Aur & Company, Lincoln, Ill................+- ats) 64 49 f a net 
yds. in Newport Harbor, as advertised in Engineering E. P. Hodgkins, Chicago, Ill ............. 0.0: Le 720 (SA 24.00 ‘SI 40 17.00 
News leas oat De, Sh Se I ME 90 4 atone ae cas ceuceus 9% 72 i 22 12.00 Saas sere . 
' ‘on BH. D. Hallett, Ampere, Whe 2c... cccccsescccsce 1.05 .78 45 31 25.00 80 A7 5.00 
Hartford Dreagiag Co. Herttore. Conn. reaminnepenaag Wi.. Devine, Weetteem, FM. ccccccee ccivecses | -70 45 22 18.00 SO 45 ne 
R. G. Pa , 2 ee eee eS Sse Chee ee +e ‘waar Di SE RI. IR aka 6 cin 62 56.00 64 aK esee 1.00 .70 48 -25 15.00 -75 mm 610.00 
Columbia Dredging Co., Fall River, BR coscace 53% David Mitchell, Lincoln, Ill ...........6. see eees oi “64 eet 2.00 
ASPHALT PAVING.—Kansas City, Mo.—Four contracts pain cr 
for asphalt paving were one reer a , me a ne ; 
ae t $2.12, $2.15 and $2.30 a “AS > 1 ¥ : : ° 4% o RK ; i 
parber Asphalt Paving Co., a ? : CAST-IRON PIPE.—Brooklyn, N. Y.—The following bids _for_wire nails, $2.45 and $2.55 for cut nails. New York: 
sq. yd, and one to the Gilson company, at $2 a sq. yd. were received by Theo. B. Willis, Comr. Cy. Wks., Oct. $2.70 and $2.80 for wire nails and $2.45 and $2.55 for cut 
for bituminous asphalt, according to a local paper. 23, for furnishing 48-in. cast-iron pipe for main relief nails. 


LEVEE WORK.—New Orleans, La.—The state board of 


engineers has awarded the contract for 


of en 
Borgne 


fuprevement of Erie “Canal, Midl e 
Division—Contract Ne, 5. 


yew YORK STATE CANALS — NOTICE 
N to Contractors—Office of the Superin- 
tendent of — Works, Albany, N. Y., 

. 22d, 1896. ~ 
Ooereuant to chapter 79, laws of 18%, 
and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
pany, N. Y., until Tuesday, November 10th, 
is, at 12 o'clock noon of that day, for 
the improvement of the Erie canal from 100 
feet west of the center of Peru Road Bridge 
to 100 feet west of the lower hollow quoin of 

ck No. hl. 

MPians, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In_ the_ selection .f 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in 'e- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintgpdent of Public Works 
will require tha® all prices which shall be 
agrecd upon between the contractor an) 
resident engineer as compensation for ma 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lie Works before the resident engineer shall 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observed 
by the contracter, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of ll 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
vithin the state, payable at sight to the 
Superintendent of Public Wor for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $7,050; and will be re- 
tained as a part of the security untjl the 
completion of the work; the amount of 
labor bond required on execution of con- 
Tract, $49,350; the amount of bond for the 
faithful performance of contract, on ex 
Scution of contract, $70, All ' proposals 
tor the above work must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 
envelope, “Proposals 
of the Erie canal, from 100 feet west of the 
center of Peru Road Bridge to 100 feet west 
of the lower hollow of Lock No. 51.” 
The right is reserved any or all bids. 
42-2 GEO. W. 

ont Superintendent of Public Works. 


iargement work in Plaquemines parish and the Lake 
se levee district to V. Adema, at 10 cts. a cu. yd. 


50,000 cu. yds. 


Improvement of Oswego ‘Canal—Con- 
tract No. 6. 


EW YORK STATE CANALS — NOTICE 
- to Contractors—Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 22d, 1896. 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1806, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Tuesday, November 10th, 
1896, at 12 o’clock noon of that day, for 
building a stone apron to a portion of Phoenix 
dam and work connected therewith on the 
Oswego canal. 

Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of ‘Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 


REQUIREMENTS —In the _ selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shall 
direct that materials shall be taken there- 
frem or deposited thereon. 


The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 


This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bia for the proposed 
work. The amount of deposit with bid for 
the same will be $650; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond uired on execution of con- 
tract, $4,500; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $6,500. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 

lope, “Proposal for building a stone 
of Phoenix dam, and 


— The right is reserved to reject any 
or 

GEO. W. ALDRIDGE, 
43-3t Superintendent of Public Works. 


sewer along Clinton Ave. bulkhead wall: McNeal Pipe & 
Foundry Co., $20.95 per 2,2 
$2.25 per 100 lbs. for especial casting; Warren Foundry & 
Machine Co., $19.90 and $2.20. 


40 lbs. for 48-in. pipe, and 


Improvement of Oswege Canal—Con- 
tract Ne. 7. 


NEw YORK STATE CANALS — NOTICE 
+ to Contractors—Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 22d, 1806. 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 18096, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al 
bany, N. Y., until Tuesday, November 10th, 
1896, at 12 o'clock noon of that day, for 
raising Braddock’s dam on the Oswego canal, 
and work connected therewith. 


Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 


REQUIREMENTS —In the _ selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 


The Superintendent of Public Works 
will require that all prices which shall t 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The locktion and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shall 
direct that materials shall be taken there- 
from or deposited thereon. 


The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 


The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during ee of the 
said work, and the orders and require. 
ments of said inspectors must be observed 
by the contracter, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 


Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $550; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $3,850; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $5,500. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 
envelope, “Proposal for Braddock’s 
dam on the Oswego canal, work con- 
nected therewith.” The right is reserved to 
reject any or all bids. 


GEO. W. ALDRIDGE, 
43-3t Superintendent of Public Works. 


SCRAP.—Car wheels, $10.50 to $11.50; wrought turnings, 
$8.50 to $9; cast borings, $7.25 to $7.75, all delivered at 
purchasers’ works; hammered car axles, $16 to $17, deliv- 
ered at New York; wrought pipe and tube, $7.50 to $8, 


Improvement of Oswege Canal—Con- 
tract Ne. S&S. 


,EW YORK STATE CANALS - 
4 to Contractors—Office of the Superia- 
tendent of Public Works, Albany, N. Y., 
October 22d, 1806. 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1806, sealed pro-- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Tuesday, November 10th, 
1806, at 12 o'clock noon of that day, for 
raising Minnetto dam on the Oswego canal, 
and work connected therewith. 


Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y¥ 

REQUIREMENTS —In the selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer - 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his lepsr.- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observed 
by the contrector, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited st 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 


Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $685; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $4,795; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $6,850. All proposals 
for the above work must be addressed to 
the Superintendent of Pubiic Works at 
Albany, N. Y., and must be endorsed on 
envelope, “Proposal for raising Minnetto 
dam on the Oswego canal, and work cog- 
nected therewith.”” The right is reserved to 
reject any or all bids. 

GEO. W. ALDRIDGE, 


Superintendent of Public Works. 


NOTICE 


43-3t 
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delivered at New York; No. 1 railway wrought, $10.50 to 
$11.50; cast machinery, $11 to $11.50 at mill. 

TRACK MATERIAL.—New York: angle bars, 1.2 to 
1.3 cts.; spikes, 1.6 to 1.65 cts.; track bolts, 1.85 to 1.95 
ets. with square and 1.95 to 2.05 cts. with hexagon nuts. 
Chicago: angle bars, 1.4 to 1.45 cts.; spikes, 1.65 to 1.75 
ets.; track bolts, 1.96 to 2 cts. with square, and 2.05 to 
2.1 cts. with hexagon nuts. 

RAILS.—New York: $28 at eastern mills and $28.75 at 
tidewater; old rails, $12.50 to $13.50 for iron, and $11 to 

12 for steel; light rails, $29; girder rails, $28 up to 
j-in., and $30 for over 7-in. rails. Pittsburg: $28 for 
standard sections of 45 Ibs. and over; old rails, $15 to $16 
for iron, and $12 to $13 for steel. Chicago: $29 to $51 
for standard sections, $28 for light sections; old rails, $14 
for iron and $8 to $8.50 for steel. a 

STRUCTURAL MATERIAL.—New York: beams, 1.7 to 
1.75 ects.; channels, 1.7 to 1.75 cts.; angles, 1.25 to 1.35 
cts.; tees, 1.6 to 1.7 cts.; universal mill plates, 1.3 to 1.4 
cts.: steel plates, 1.25 to 1.3 cts. for tank; 1.4 to 1.5 cts. for 
shell; 1.6 to 1.7 cts, for flange; 1.8 to 1.9 cts. for or- 
dinary firebox; 2.25 to 2.5 cts. for locomotive firebox. 
Pittsburg: beams, 1.56 to 1.75 cts.; channels, 1.55 to 1.75 
cts.; angles, 1.1 to 1.15 cts.; tees, 1.4 cts.; Z-bars, 1.3 to 1.5 
cts.; universal mill plates, 1.25 to 1.3 cts.; steel plates, 
1.12 to 1.15 cts.; for tank, 1.25 cts. for shell; 
1.25 cts. for flange; 2.5 cts. for ordinary firebox, 2.5 
to 3.5 cts. for locomotive firebox. 


at the price bid, $4,900. The plant is for the village of 
Leroy, N. Y. 


Ss. G. TAYLOR & SON, 98 and 100 Indiana St., Chi- 
cago, have recently filled an order for a sprocket chain, 
with links made of 1%-in. iron, for operating canal lock 
machinery at Lockport, N. Y. 

MILTON F. WILLIAMS & CO., of St. Louis, are busy 
on contracts for their combined crusher and breaker, and 
are making shipments of their clutch pulleys and brick 
machinery to all parts of the country. 


THE McLAGON MACHINE CO., New Haven, Conn., has 
closed a contract with the Charter Oak Brick Co., of Hart- 
ford. for a complete new set of apparatus for manufactur- 
ing brick. The machinery will increase the capacity of 
the Charter Oak Co. to 50,000 brick per day. 


THE SAGINAW CLAY CO., Saginaw, Mich., has just 
closed a contract, it is said, to furnish the city of Battle 
Creek 1,000,000 brick for paving purposes. The plant of 
the company has been idle for some time, but it is now 
being operated full time and with a full force of hands. 


MR. EARLE C. BACON, Havemeyer Bidg., New York 
city, Engr. of the Farrel Foundry & Machine Co., has 
just received a large order for rock crushing machinery. 
The order is from a mining company and is for 15 of the 
largest crushers made. The capacity of the plant is 4,- 
000 tons daily. 


THE HARRISBURG FOUNDRY & MACHINE WORKS, 
Harrisburg, Pa., has a contract to build two engines for 
an electric plant under construction at Rio de Janeiro, 
Brazil. The company is building a similar engine for a 
plant at Chattanooga, Tenn., and is installing the engine 
at the Goodrich House in Cleveland, O. 

THE EDGAR THOMSON STEEL WORKS, Pittsburg, 
Pa., has resumed work in all departments, after a two 
weeks’ shut-down. The present order is from the Jap- 
anese Government, and calls for 10,000 tons of steel rails. 
The Carnegie Co.’s big works at Duquesne and Home- 
stead, are also again in full operation. 


MR. R. D. KINNEY, 918 Filbert St., Ph;) adelphia 
has opened an office for the sale of the proj.) Pa 
R. 8. Newbold & Son Co., of Norristown, p, °% the 
which is the Kinney internal-fired water tub. },,)).,¢™% 
of these boilers is now being built for Mr. |)..." 
addition to his ‘Public Ledger’’ newspaper »\,; 

MR. CHAS. A. TURNER, Pittsburg, Pa. ; 
of the Dolomite sectional steam pipe covering 
has lately finished eens the steam , 
Painter & Sons, Zugg & Co., Crescent Stee} , 

Iron Works, American Iron & Steel Works. «>», 
Co., Wm. Clark Sons & Co., Pittsburg Redu-: 
Edith Furnace Co. 

THE NATIONAL CHUTE 
Philadelphia, Pa., has moved its office t) ;: 
Gerard Bidg. The company furnishes plan. 
tions, estimates, etc., for the complete const; 
equipping of gravity-steeplechases, chutes 
Swaneries, etc., and makes a specialty of 4: 
equipping amusement resorts in their entire: 

THE LEECHBURG FOUNDRY & MACHI‘& 

Aare ge | Pa., is said to have received an ordcy ¢,, 
United States Iron & Tin Plate Mfg. Co., Demy), 
for a 14 ~ 16-in. heavy vertical engine. It },.- 
shipped a 22-in. cold roiling mill to the La Be|j> 

of Wheeling, W. Va., and a Mesta patent »j..)), 
chine to the Irondale Steel & Iron Co., Middletow;,, 

THE YOUNGSTOWN BRIDGE CO., Youngs... 
furnishing the iron work for a new buildin; 
ae Co., Youngstown, O., 60% 140 ft. wiry, 4. 
to 30 ft. wide. The building is of brick and j;:, 
building will be equipped with a Shaw electr; 
crane furnished by the Industrial Works, Bay (\\, 
and a Bement, Miles & Co. planer capable of ») 
ft. wide and 30 ft. long. There will also be a | 
with 54-in. swing. 30 ft. long. 

COOGAN & KALVELAGE, Milwaukee, Wis. 
chased the plant of the National Blower Co.. a; | 
and St. Paul Ave., and will operate under the fry 


& ENGINEEF! 


Chicago: beams, 1.7 to 
1.8 cts.; channels, 1.7 to 1.8 cts.; angles, 1.3 to 1.55 ets.; 
tees, 1.55 to 1.6 cts.; universal plates, 1.35 to 1.4 ets. ; 
steel plates, 1.3 to 1.4 cts. for tank, 1.5 to 1.6 cts. for 
flange, 2.15 to 2.25 cts. for ordinary firebox, 4 cts. for 
locomotive firebox. 


Gi insticianiaale lata 
INDUSTRIAL NOTES. 

J. L. ALBERGER & SON, Buffalo, N. Y., Western New 
York agents for Henry R. Worthington, have received the 
contract for two 750,000-gallon compound condensing 
pumping engines with boilers and steam plant complete, 
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tract No. 9. 


NEw YORK STATE CANALS — NOTICE 
to Contractors—Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 22d, 1896. 3 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Tuesday, November 10th, 
1896, at 12 o’clock noon of that day, for 
raising High Dam on the Oswego canal, 
and work connected therewith. 

Plans, specifications, notices and form 
of contract may be seen from the date oi 
publication of this notice to the date fixed 
for the receipt of proposals, at the oflice 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In_ the_ selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat 
ed in the presence, of and under the super 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. s 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer sha! 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of waid inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of al 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $900; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $6,300: the amount of bond for the 
faithful performance of contract, on ex 
ecution of contract, $9,000. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 
envelope, ‘‘Proposal for raising High Dam 
on the Oswego canal, and work connected 
therewith."’ The right is reserved to reject 


any or all bids. 
GEO. W. ALDRIDGE, 
43-3t Superintendent of Public Works. 


tract Ne. 10. 


WEW YORK STATE CANALS — NOTICE 
4% to Contractors—Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 22d, 1896. 

Pursuant to chapter 79, laws of 1995, 
and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Tuesday, November. 10th, 
1896, at 12 o’clock noon of that day. for 
raising Oswego dam on the Oswego canal, 
and work connected therewith. 

Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y.; and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In the selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shall 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works wiil 
employ inspectors to represent his deparit- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observed 
by the contractor. and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $2,165; and will be re- 
tained as a part of the security until the 
completion of the work: the amount of 
labor bond required on execution of con- 
tract, $15,155; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $21,650. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 
envelope, “‘Proposal for raising Oswego dam 
on the Oswego canal, and work connected 
therewith.”’ The right is reserved tc reject 


any or all bids. 
GEO. W. ALDRIDGE, 
43-3t Superintendent of Public Works. 


tract Neo. lf 


EW YORK STATE CANALS — NOTICE 
4% to Contractors—Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 224, 1896. 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1896, sealed pro- 
posals wiil be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Tuesday, November 10th, 
1896, at 12 o’clock noon of that day, for 
eres Lake Ontario level ot the Oswego 
canal. 

Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 


REQUIREMENTS — in the_ selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests calied for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shall 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 


The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of al) 
materials and work under the contract. 


This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $1,650; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $11,550; the amount »2f bond for the 
faithful performance of contract, on ex- 
ecution of contract, $16,500. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 
envelope, ‘Proposal for improving Lake On- 
tario level of the Oswego canal.” The right 
is reserved to reject any or all bids. 

GEO. W. ALDRIDGE, 
43-3t Superintendent of Public Works. 


anal, Midd 
Division—Contract No. 1: . 


NEw YORK STATE CANALS - NOTICR 
to Contractors—Office of the Sunes. 
tendent of Public Works, Albany Nee’ 
October 22d, 1896. “ee 
Pursuant to chapter 79, laws of 
and chapter 794, laws of 18, sealed or 
posals will be received by the Superintiny 
ent of Public Works, at his office in A}, 
bany, N. Y., until Tuesday, November Jin, 
1896, at 12 o’clock noon of that day .. 
improving Lock No. 46, Erie canal’ nd 
work connected therewith. os 
Plans, specifications, notices and 
of contract may be seen from the 
publication of this notice to the date fixed 
for the receipt- of proposals, at the ofice 
of the Superintendent of Public Works i, 
Albany, N. Y., and at the office of Thoms 
Wheeler, Assistant Superintendent of Pub. 
lic Works, in Syracuse, N. Y., and at th: 
office of R. G. Lay, Assistant Superintend. 
ent of Public Works, in Rochester, \, y 

REQUIREMENTS —In the selection 9 
cements to be used in the said work. those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications, 

In case any questions shal! arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
May require that said tests shal! he repeat- 
ed in the presence of and under the sy 
vision of agents or experts employed 
him to enable him to settle th: 
thus raised. 

The Superintendent of @Public Works 
wil: require that all prices™which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation jines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shall 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and _ reguire- 
ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of ail 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and wil! be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid fo 
the same will $825; and will be re- 
tained as a of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $5,775; the amount of bond for the 
faithful performance of contract, on ¢X- 
ecution of contract, $8,250. All proposals 
for the above work must be addressed 10 
the Superintendent of Public Works #& 
Albany, N. Y., and must be endorsed on 
envelope, “Proposal for improving Lock No. 
46, Erie canal, and work connected there- 
with.” The yight is reserved to reject any oT 


c GEO. W. ALDRIDGE, 
48-3t Superintendent of Public Works 
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eral cng and moving of all the buildings at Fisher's 
Garden the raising of the J. W. Butler Co.’s paper 
house, « contract with the South Side St. Ry. Co., and 
several other contracts. 


THE BERLIN IRON BRIDGE CO., East Berlin, Conn., 
t for the Union Traction Co., of Rutherford, N. 


"; new power house and car barn. The buildings will 
be of brick, with steel frame-work, and the plant when 
ompleted will be up to date in all respects. The car barn 
or . 100 ft., adjoining which will be the offices, store- 
voeat and repair shop. The engine-room is 50 x 65 ft., 
and the boiler-room 40 x 65 ft. The roofs are supported 


on steé 


the Be 
lining 
satiol 


MR. WILLIS SHAW, No. 506 New York Life Bidg., 
reports having recently shipped a car load of 
engines to Watkins & Hardaway, at Anderson, 5. 
i a pumping and hoisting plant to the Egypt Gold 
W. Hess, of McDuffie county, Ga., 
of Pittsburg, who was 
ded the boulevard contract there, has just contracted 
with Mr. Shaw for a narrow gage locomotive and a num- 


hoisting 
C., a 
Mining Co., and G. 
Mr. W. E. Howley, 
awa 


improvement ef Erie Canal, Middle 
Division—Contract No. 13. 


rEW YORK STATE CANALS — NOTICE 
N “to Contractors—Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 22d, 1896. = 
Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1896, sealed pro- 

Is will be received by the Superintend- 
ent of Public Works, at his office in Al- 
pany, N. Y., until Tuesday, November 10th, 
18, at 12 o'clock noon of that day, for 
improving Lock No. 49, Erie canal, and work 
connected therewith. 
Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
‘er. Assistant Superintendent of Pub- 


Wheeler 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 


ent of Public Works, in Rochester, N. Y. 


REQUIREMENTS —In_ the_ selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 


tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of ali borrow pits and spoil banks, 


proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shall 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observed 


by the contracter, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 


materials and work under the contract. 
This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public. Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 
Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the pro 
work. The amount of deposit with bid for 
the same will be $800; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $5,600; the amount of bond for the 
faithful performance of contract, on ex- 
eeution of contract, $8,000. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 
Seveteve, ‘Proposal for improving Lock No. 
9, Erie canal, and work connected there- 
with.” The right is reserved to reject any 


or all bids. 
43.2 P GEO. W. ALDRIDGE, 
oot Superintendent of Public Works. 


Supplement— October 29, 1896. 


al Blower Works. They are prepared 
hot blast pen ee oe - oe 

7 rposes. They furnish dry kiln work, planing 
and drying pu ventilating wheels, engines, etc. A finely 
catalogue has just been issued, which shows a 
blowers and exhausters, suitable for all kinds 


MR. H. SHEELER, 83 Washington St., Chicago., has 

~~ orract for moving a church for Athens College, 
©.: for a heavy job of shoring on the Union Sta- 
ion at Columbus, O., and has recently completed the 
tion of a large factory at Marietta, O. Mr. C. H. Rec- 
ger for Mr. Sheeler, advises us that he has sev- 
racts on hand in Chicago, among them the 


| trusses, and the covering is to be corrugated iron 
throughout. The roof of the engine-house is lined with 

riin Co.’s patent anti-condensation fireproof roof 
which gives protection against fire and conden- 








to manu- 


tunnel. 


order, 


St. Ry. Co. 
lows: 
boken, N. J.; 


recently 


Improvement of Erie Canal, Middle 
Division—Contract No. 14. 


NEw YORK STATE CANALS — NOTICE 
* to Contractors—Office of the Superin- 


tendent of Public Works, Albany, N. Y., 
October 22d, 1896. 
Pursuant to chapter 79, laws of 1895, 


and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Tuesday, November 10tp. 
1896, at 12 o’clock noon of that day, for 
improving Lock No. 50, Erie canal, and work 
connected therewith. 


Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 


REQUIREMENTS —In the selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shall 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his ‘tepart- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 


This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 


Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $825; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $5,775; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $8,250. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 
envelope, “‘Proposal for improving Lock No. 
50, Erie canal, and work connected there- 
with.’’ The right is reserved to rejett any or 


all bids. 
GEO. W. ALDRIDGE, 
43-3t Superintendent of Public Works. 


ber of hoisting engines; and Mr. Jos. J. Duffy, of Chicago, 
is being supplied with an air compressing plant, boilers, 
rock drills, ete., for the construction of the new water 
Other sales reported are: Hoisting outfits to the 
Ontario Gold Mines Co., of Seine River, Canada; Willard 
& Cornwell, at Louisville, Ky.; Benezette Williams, at 
Joliet, Ill.; Russell & Ravell, Terre Haute, Ind.; and the 
Southern California Mountain Water Co., at San Diego. 


THE ARMINGTON & SIMS ENGINE CO., Providence, 
R. 1., is reported as working on the following orders: Two 
engines, 8x 9 ins., 30 HP. each, for an isolated lighting 
plant in Reading, Pa.; one engine, «» x 12 ins., 100 HP. 
for the new municipal lighting plant of Quakertown, Pa. ; 
one engine, 27 x 18 ins., 400 HP., for the Nanticoke (Pa.) 
Electric Light Co.; one engine, 13 x 12 ins., 100 HP., for 
the Stearns-Roger Mfg. Co., 
cross compound, 16% and 23x 15 ins., 250 HP., for the 
Baltimore & Ohio tunnel plant, fifth order; one engine, 
third order ,18% x 18 ins., 200 HP., for Wilkesbarre (Pa.) 
Electric Light Co.; one engine, tandem compound, third 
13 and 204415 ins., 200 HP., for Bridgeport 
(Conn.) Electric Light Co.; one engine, cross compound, 
18 and 32 18 ins., 600 HP., fifth order, for Hyde Park 
(Mass.) Electric Light Co.; one engine, cross compound 
fourth order, 18 and 32 x 18 ins., 60uv HP., London (Ont.) 
Since June 4 engines were shipped as fol- 
One engine, 75 HP., to Pennsylvania R. R., Ho- 
two engines, 50 HP. each, for a new opera 
house in a city of Brazil; one engine, 35 HP., James F. 
Moore & Co., Boston; two engines, 49 HP., to E. P. Hamp- 
son & Co., 36 Cortjandt St., New York; three engines, 160 ry A. 
HP., four of 100 HP. each, for the HMavemeyer Building. 
New York; one engine, 100 HP., for Frederick Hollender 
& Co., New York; three engines, 15v rit. each, State Mu- 
tual Life Assurance Co., Worcester; two engines, 200 HP. 
each, to Hollingsworth & Whitney Co., Paper Mill, Water- 
ville, Me.; one cross compound engine, 250 HP., to Mid- 
dletown (N. Y.) Electric Light Co.; 
to Hyde Park (Mass.) Electric Light Co.; one engine, 100 
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HP., and one engine, 150 HP., to Peace Dale (R. I.) Mfg. 
Co.; one engine, 60 HP., to Rowland Hazard, Esq., Mine 


NEW COMPANIES.—The Nassau Construction Co., New- 
ark, N. J.; to carry on a general contracting business 
$10,000, commencing with $5,000; J. H. Carson 
Tiffany, Dani H. Shea 


Perry 
all of New York city. 


Cobleskill Telephone Co., Cobleskill, N. Y.; $6,000; D. 


Denver, Colo.; one engine. 


8S. Chilton, 


Kirkham 


Crescent 


one engine, 200 HP., 
City, N. J. 


Amprovement of Oswego Canal—C on- 
tract Ne. 15. 


| NEw YORK STATE CANALS — NOTIC2 
| 


to Contractors—Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 22d, 1896. 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Tuesday, November 10th, 
1896, at 12 o'clock noon of that day, for 
rebuilding and lengthening Lock No. 18, Os- 
wego canal, at Oswego, and for other work 


| incident thereto. 


Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In the _ selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer shall 
direct that materials shall be taken there- 
from or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works wil! 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank In good credit 
within the state, payable at sight to the 
Superintendent of Public Works for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $3,300; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $23,100; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $33,000. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works at 
Albany, N. Y., and must be endorsed on 
envelope, “Pro 1 for rebuilding and 
lengthening Lock No. 18, Oswego canal at 
Oswego, and for other work incident there- 
to.” The right is reserved to reject any or 


all bids. 
GEO. W. ALDRIDGE, 
43-3t Superintendent of Public Works. 


United States 
mine iron, minerals, etc.; 
Frank J. Kilcrane and Manuel Friendlander. 

Stubbs Steel Co., Camden, N. J.; to manufacture iron 
and steel;; $25,000, commencing with $10,000 
Stubbs, Isaac J. 
mona, West Chester, Pa. 

Monarch Iron 
Eckman, Arthur 

American Tunnel Co., Charleston, W. Va.; to deal in 
mining property and to construct tunnels; $2,500,000, com- 
mencing with $50; A. E.Humphreys, Jno. B. 


Mariposa Quartz Mill Co., New York city; 
mining machinery; $1.404),0000, commencing with S50; He 


Brooklyn, N. Y. 
Elevator Co., 


Downey, of New 


Cc. Dow, M. Harder, L. A. Hodge and others, of Cobleskill. 
V.C. &@c. V. 
calcine plaster and cement; $50,000; C. 
cent C. King, Jr., and Edwin H. Price, of New York city. 
Fresno Planing Mill & Furniture Factory 
to do general planing and mi)! business; 


King Co., New York city; to manufacture 
Volney King, Vin- 


rest Cal 


Silo... W tH 

Hollenbeck, J. F. Hall, F. K. Prescott. 
Malleable Iron & Steel Co., Chicago; to 
$100,000; Henry H. Blake, 


Wm. H. 
H. Stubbs, Philadelphia, Pa.; Robt. Si 


Co., Duluth, Minn.; $200,000; S. W. 
Howelj and T. W. Wahi, all of Duluth 
White, Geo. 
to deal in 
Walter Cooper, Francis J. Kirkham, all of 


Minneapolis, Minn $100,000, 


commencing with $1,000; Chas. M. Harrington, Fred C. 
Van Dusen, Wilbur J. Hartzell, all of Minneapolis, Minna. 

Mixer Ice Machine Co., Paterson, N. J.; $300,000, com 
mencing with $100,000; William M. Mixer and Wallace A. 


York; Warren B. Hutchinson Passaic 


Improvement of Erie Canal, Eastern 
Division—Contract No. |. 


YEW YORK STATE CANALS NOTICE 

+ to Contractors Office of the Superin- 
tendent of Public Works, Albany | a * 
October 17th, 1806. 

Pursuant to chapter 79, laws of 1805, 
and chapter 794, laws of 1806, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Monday, November 24, 
1806, at 12 o'clock noon af that day, for the 


improvement of the Erie canal from Lock 
No. 18 to Lock No. 19. 


Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 


Albany, N. Y., 


| and at the office of Thomas 
Wheeler, 


Assistant Superintendent of Pub- 


lic Works, in Syracuse, N. Y., and at the 


office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In the selection of 
cements to be used in the said work, those 
manufactured in this state wiil be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may reguire that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 


him to enable him to settle the questions 
thus raised. 
The Superintendent of Public Works 


will require that all prices which shal! be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of .Pub- 
lic Works before the resident engineer 
shall direct that materials shall be taken 
therefrom or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works, as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and require- 


ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 


required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 


Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a natjonal or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works, for the 
amount expressed below as required to 
be deposited with bid for the p 
work. The amount of deposit with for 
the same will be $10,000; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution,of con- 
tract, $70,000; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $100,000. All proposals 
for the above work must be addressed to 
the Superintendent of Public Work at 


Albany, N. Y., and must be en on 
envelope, “Proposal for the ~~“ 2 
of the Erie canal, from Lock °o 18 te 


Lock No. 19.” The right is reserved to 
reject any or all bids. 

GEO. W. ALDRIDGE, / 
43-2t Superintendent of Public Works. 
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Montgomery Construction Co., baitimore, Md., to im- Clinton Mills Power Co., Clinton Mil 


Is, N. ¥.; $10,000; Co. : 

prove land and construct streets and railways; $100,000; George Brooks, Geor, . y, Adams, of ite lladelphia y 
George E. Teeple, Austin McLanahan, Charles . Byrne, Conparatewn. . mM. deevis and BY Se 000, with $500; ah appliances § 
Henry W. Williams. Carbondale Mills Elevator Co., Carbondale, I11.; $5,000; Wilson and A. J. Wisner.) 0°" N° Terres 

Sydnor Pump & Well Co., Richmona, Va.; to manufac- 0. A. Harker, F. A. Prickett, J. M. Dillinger. Cycle nents Co. ‘New York 
ture and sell all kinds of water-pumping appliances; $15,- Evens & Howard Fire Brick Co., St. Louis, Mo.; $500,- _ bicycles ase tee appliances; $25,000": 
oes Tnemnpe Jeffress, J. Clements Shafer, Thomas G. or aoe Shaffer, J. T. Howard, Ellis L. Evans, Benjamin 100; Alvin L. weneperger, Wm. H Cashe 
83 ° : 3 F rk. Roc . Poe 
raltee in Vaniabaes athena s build ont, ceo Veg te & Gas Co., yrneciine. W. Va.; to qrotues afi ‘Nochiana Water Hineting Co., Pittsburg, p 

Vene ; $1,000,000, commencing w 225,- and gas; $25,000, commencing wic ; Jno, E. Clator, W. : . See Ty, 2 mane. 
on: fa ye Caner, R. Morgan Olcott, J. Machado Pinto, H. Hormish and H. L. Mek news. wrt . Paateee and steel; $1,000; treas., James in Ie 
all of New York city. Brooklyn Ice Skating Co., Brooklyn, N. Y¥.; $100,000; J. f i 
Sumner Iron Works, Everett, Wash.; $90,000; T. B. De Courey Ireland, A F. Ireland, Edward . Paul and oa Geneseter Co., Chicago, Ill.; to deal 
Sumner, F, W. Sumner. Woolsey Carnalt, of New York, and Walter 8. Brewster, $29,000; Charles 8. Burton, E. T. 

Electric Light, Power & Conduit Co., St. Louis, Mo.; of Brooklyn. Johnstone. 
$50,000; Samuel M, Dodd, James Campbell, James W. Bell. Smith-Vassar Telephore & Telegraph Co., Boston, Tatro Mfg. Co., Beaver Falls, Pa.; to manu ot 

United Milling Co., Syracuse, N. Y.; to deal in mining Mass.; $1,100,000, commencing with $1,000; John W. #24 steel. $30,000; commencing with $3, ona 
machinery and properties; $50,000; wewis F. Smith, C.T. Chandler, "Brooklyn, Mass.; Wm. G. Burnham, Boston, son, New Brighton, Pa. =e 
Blanchard and F. O. Fulmer, of Syracuse. Mass.; Geo. Kempton, Sharon, Mass. Corsicana Shippers’ Compress Co., Corsicana 833 

Murray Land & Improvement Co., Brooklyn, N. Y.; to Spokane Sandstone Cc., Spokane, Wash.; $250,900; J. 000; Claude W. Jester, W. A. Polk and Geo a 
deal in real estate and erect buildings; $25,000; Charles D. FF. Price, J. W. Douglas, George Thrader. Minneapolis Wire & Irom Works, Minnea; 
King, Wilkins E. Putnam, W. J. Nortnridge, Mary E Mur- Last Chance Mining & Milling Co., Spokane, Wash.; $25,000, commencing with $5,000; F. A. Cl, 
ray. $500,000; E. H. Tomlinson, W. J. C. Wakefield, Spokane; Tucker, J. D. Coskey. 

Fort Pitt Stone & Brick Co., of Carnegie, Pa.; $50,000, W. A. Hendryx, Los Angeles, Cal. Joint Railway & Steamer Transfer Co., New 
commencing with $5,000; William H. Koberts, Robert J. Dominion Paving and Contracting Co., Toronto, Ont.; $25,000; Caleb Haley, Fred S. Roselle, George 
Hardy, George T. Kirkbride. $25,000; D. Van Viack, C. A. Masten and J. Kilgour. Nova Scotia Construction Co., New Bruns 

Ohio Producing Co., Wheeling, W. Va.; to engage in American Carbide Co., New York city; to manufacture to construct railways, wharves, etc.; $50,(K) 
producing and distributing oil; $250,000, commencing with calcium carbide; $1,500,000, commencing with $100; Chas. with $5,000; Charles R. Strong, Robt. B. « 
$25,000; E. Opperman, D. L. Sherbondy, H. F. Lyman, C. Adams, Arthur W. Tobey, Benj. H. Moore, Phila- James D, Murray. . 
Cleveland, O. 2 : : ; : : deuphia, Pa. West Coast Construction Co., Jersey City 

New York Wire Nail Co., New York city; 250,000, com- Octagon Oil & Gas Co., Sistersville, W. Va.; $250,000, construct railways and public works; $10 (x); 
mencing with $100; H. G. Hochstadter, Geo, O. Macnabb, commencing with $8,000; J. A. Kennedy, James Kennedy ing with $1,000; Chas. H. Seaman, Trenton. \ 
Jno. T. Easton, all of New York city. and Frank Lawrence. Bogey, Brooklyn, N. Y.; Homer K. Peck, Te: 


a; to 
$5,000, 
Jas. 
DUfacture 


“Ing With 
1 Robert 


Osi atents: 
Wray and LL, W. 


* 
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improvement of Erie Canal, Eastern 
Division—Contract No. 2. 


N EW YORK STATE CANALS — NOTICE 
* to Contractors — Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 17th, 1896. 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Monday, November 24, 
1896, at 12 o'clock noon of that day, for the 
improvement of the Erie canal from Lock 
No. 20 to Lock No. 21. 

Plans, specifications, notices and form 
of contract may be seen from the date of 

ublication of this notice to the date fixed 

‘or the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In the _ selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canai appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer 
shall direct that materials shall be taken 
therefrom or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of spe as 
shall be satisfactory tq the Superintendent 
of Public Works, as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and _ require- 
ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fett as any other part or portion thereof. 

Every proposal for said work must be 
accompanied bv a draft or certified check 
upon some good banking institution, of 
the city cf New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works, for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $2,900; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $20,300; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $29,000. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works, at 
Albany, N. Y., and must be endorsed on 
envelope, ‘Proposal for the improvement 
of the Erie canal, from Lock No. 20 to 
Lock No. 21." The right is reserved to 
reject any or all bids. 

GEO. W. ALDRIDGE, 
43-3t Superintendent of Public Works. 


Improvement of Erie Canal, Eastern 
Division—Contract No. 3. 


NEw YORK STATE CANALS — NOTICE 
+ to Contractors — Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 17th, 1896. 

Pursuant to chapter 79, laws of 189%, 
and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Superintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Monday, November 24d, 
1896, at 12 o’clock noon of that day, for the 
improvement of the Erie canal from Lock 
No. 27 to Lock No. 28. 

Plans, specifications, notices and form 
of contract may be seen from the date ot 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In the selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer 
shall direct that materials shall be taken 
therefrom or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of spe as 
shall be satisfactory to the Superintendent 
of Public Works, as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and _ require- 
ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must he 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works, for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $3,750; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $26,250; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $37,500. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works, at 
Albany, N. Y., and must be endorsed on 
envelope, ‘‘Proposal for the improvement 
of the Erie canal, from Lock No. 27 :o 
Lock No. 28.” The right is reserved to 
reject any or all bids. 

GEO. W. ALDRIDGE, 
43-2t Superintendent of Public Works. 


Improvement of Erie Canal, Eastern 


Division—Contract No. 4. 


YEW YORK STATE CANALS — NOTICE 

to Contractors — Office of the Superin- 
tendent of Public Works, Albany, N. Y., 
October 17th, 1896. 

Pursuant to chapter 79, laws of 1895, 
and chapter 794, laws of 1896, sealed pro- 
posals will be received by the Supegrintend- 
ent of Public Works, at his office in Al- 
bany, N. Y., until Monday, November 24, 
1896, at 12 o’clock noon of that day, for the 
improvement of the Erie canal from Lock 
No. 28 to Lock No. 29. 

Plans, specifications, notices and form 
of contract may be seen from the date of 
publication of this notice to the date fixed 
for the receipt of proposals, at the office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend- 
ent of Public Works, in Rochester, N. Y. 

REQUIREMENTS —In the selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the resident engineer 
shall direct that materials shall be taken 
therefrom or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works, as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and_ require- 
ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and will be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institutjon, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works, for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $1,650; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $11,550; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $16,500. All proposals 
for the above work must be addressed to 
the Superintendent of Public Works, at 
Albany, N. Y., and must be endorsed on 
envelope, ‘‘Proposal for the improvement 
of the Erie canal from Lock No. 28 to 
Lock No. 29." The right is reserved to 
reject any or all bids. 

GEO. W. ALDRIDGE, 
43-2t Superintendent of Public Works. 


<=! 
Improvement of Erie Cana}, Eastern 


Division—Contract No. 5. 


NEw YORK STATE CANALS 
to Contractors — Office of +). 
tendent of Public Works, Alban, 
October 17th, 1896. is 
Pursuant to chapter 79, la of 1895 
and chapter 794, laws of 18%), sealed 
posals will be received by the Supcrintes 
ent of Public Works, at his ofi7 in AL 
bany, N. Y., until Monday, November 24 
1896, at 12 o'clock noon of that day for the 
improvement of the Erie cana! from | : 
No. 32 to Lock No. 33. — 
Plans, specifications, notices and forr 
of contract may be seen from the date a 
publication of this notice to the date fixed 
for the receipt of proposals, at the Office 
of the Superintendent of Public Works in 
Albany, N. Y., and at the office of Thomas 
Wheeler, Assistant Superintendent of Pub- 
lic Works, in Syracuse, N. Y., and at the 
office of R. G. Lay, Assistant Superintend. 
N. ¥. 


NOTICE 
Superin- 
N. Y,, 


ent of Public Works, in Rochester 

REQUIREMENTS —In the selection of 
cements to be used in the said work, those 
manufactured in this state will be given the 
preference, provided they satisfactorily pass 
the tests called for by the specifications. 

In case any questions shall arise in re- 
lation to the accuracy of the cement tests 
as provided in the specifications for this 
work, the Superintendent of Public Works 
may require that said tests shall be repeat- 
ed in the presence of and under the super- 
vision of agents or experts employed by 
him to enable him to settle the questions 
thus raised. 

The Superintendent of Public Works 
will require that all prices which shall be 
agreed upon between the contractor and 
resident engineer as compensation for ma- 
terials and work furnished and done and 
for which no prices are fixed in the con- 
tract, shall be submitted to him for ap- 
proval or rejection. The location and ex- 
tent of all borrow pits and spoil! banks, 
proposed to be appropriated outside of the 
present canal appropriation lines, must be 
determined by the Superintendent of Pub- 
lic Works before the regident engineer 
shall direct that materials shall be taken 
therefrom or deposited thereon. 

The delivery of all materials and all oth- 
er work must progress in such order, at 
such times and at such rates of speed as 
shall be satisfactory to the Superintendent 
of Public Works, as is contemplated by 
chapter 794 of the laws of 1896. 

The Superintendent of Public Works will 
employ inspectors to represent his depart- 
ment in and during the prosecution of the 
said work, and the orders and require- 
ments of said inspectors must be observed 
by the contractor, and said inspectors 
must be furnished with every needed or 
required facility for the inspection of all 
materials and work under the contract. 

This notice will be publicly exhibited at 
the letting of said work, and wil! be at- 
tached to and become a part of any con- 
tract which may be executed by the Su- 
perintendent of Public Works for said 
work, and shall have the same binding ef- 
fect as any other part or portion thereof. 

Every proposal for said work must be 
accompanied by a draft or certified check 
upon some good banking institution, of 
the city of New York or Albany, issued 
by a national or state bank in good credit 
within the state, payable at sight to the 
Superintendent of Public Works, for the 
amount expressed below as required to 
be deposited with bid for the proposed 
work. The amount of deposit with bid for 
the same will be $4,500; and will be re- 
tained as a part of the security until the 
completion of the work; the amount of 
labor bond required on execution of con- 
tract, $31,500; the amount of bond for the 
faithful performance of contract, on ex- 
ecution of contract, $45,000. Al! proposals 
for the above work must be addressed to 
the Superintendent of Public Works. at 
Albany, N. Y., and must be endorsed on 
envelope, “Proposal for the improvement 
of the Erie canal, from Lock No. 32 to 
Lock No. ee Cg right is reserved to 

8. 
reject any or al 5 W. ALDRIDGE, 
43-2t Superintendent of Public Works. 


Contract Work Should Always be Advertised in a Paper Read by Contractors. 


Nearly Every Prominent Contractor and Manufacturer of Contractors’ Supplies in North America Reads Engineering News 
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